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By on Act of the Locteleture approved March 12, 1917, 
ignated ne Chapter 14, Pals 2017, the following routes — 

were laid out for a State ii cheay System, as follows 

Route No, 1, from Eligabeth to Trenten by way of 
Rahway, Metuchen, New Brunswick and Hightatewss 

Route Moe @ « From Grenton to Caméen by way of Bordens 
town, Flelésbers, Beebling end Burlington, : 

Reate Bos &, From Camden to Abaceon by wey of Berlin — 


OO GOT. . 
heute ie hy Fron, & point on Houte low 1, in or near 
Rehwesy to Abseaon, be “y.. of Perth ‘ADOFy Keyport, NiAdletowny, 
Red Dent, Leng Branch, | Aabury. Porky: Point Foes ant, Lakewood, 
Some llver, Puckexiten and ow. Gretane 
j Route NOs &, From Sewark £0 the bridge eresaing the 
ftelewere River about teo miles sheve Delaware, by way of orrtetowm, 
Dover, Neteong, Budde Lake, Hackettetem, Duttevilie anc Delaware, 
Route Noy 6, Proa Camfen to beginning cf Route Noy 16 
by wey of Quinte and Philo, inclucing therein a apur extemiing 
from the mrocerty line of the Glouseater onc Philadelphia Perry 
Commeny to « polnt on Broadway, In the ity of Gloucester, mown 
aw Fine Grove Toll Gates | 
Route No» 7, From Mightstow to Asbur; 
Frechold, terecyville and Rami iton, 
Route Nos 8, From Nontelair to Stete Hine at Untorvilie 


y Pork by way of 


vy way of Singac, Wayne, Pompton Plsina, Butler, New Foundland, 
Stocihelm, Prenklin Purnaee and Sugeéh. 
Route Ho» 9, From Elisabeth to Philiipsburgh, by way 


or Westfielé, Plnineficid, — Bound | Broolty Somervl Licy White House, 
CLinten, Veet Portel and Blooms! my 

Route Nos 10, Prom Paterson to Fort Leo Perry, by way 
of iundeo Lake and ackensnelt. 

Route Moy Ul, Prom Newark to Paterson by way of 
HeLieville, Bloomfield, Nutley and Passaice 

Route Toy 12, From Paterson to Phillipsburgh, by way 
of itttie Palle, Pine Brook Parsippany, Denville, thonee over 
Route Noy 6 to Budde Lake, thence to Washington and roadways 

Route Fos 15, New Brunawiek to Trenton by way of 
Kingatehy Princeton and Lawrenceville, | | 

|“ Reute Hoy 14, Prom gq Harbor Clty OH Cape Hey City 

by way of Maya Lending, Tuckahoe and Cape vey Court Uouges 

Route Tee 16, From Bridgeton to Cape Vey Court Nourse 
er sueh other p@int on Route Noe 14 as may be determined by the 
State Mighway Commieeion. 

Route Hoy 16. From Vorristown te Tronton by way of Van 
bornte Millis, Bernardavilio, Fer fille, Bedeinster, Pluckeanin, 
Sonerville, South Somerville, Belle Mead anc tering. 

Said whotes shall be as short and direst as practicable 


between the points apecified, due regard being had for the other 


requiranente of the act, 

isieting highways nay be made use of wherever 16 is 
conventonct so to do, but the commission may lay out, open 
and improve now ponds over acquired rights of way and say alec 
lay out routes in continuation of, connecting with, or in 
addition to the toutes abdve specified. 


fhe following work was done uncer Chepter 14, 

Pyle 1917, Whe firat State Highway wee deeignated ag Route 
ly Seotion 2, Metushen Menlo Perk 1.011 miles Leng thicimessa 
1041/28" center 6” at side 194 wide with shoulders 3" wide on 
eooh side, of tbitutnene macadam, 

She road rune from Plainfield Aveme in Betuchen to 
the undergrade svientag ith Menlo Park, fhe work was begun dune 
26, 1915, tut due to labor shortage, 1t wee decided to eaploy 
imentes of the Raheny Refermatery te the number of fifty or 
more mou to perform the work neenesary th laying of the paver 
gaia lnbdor to be under the direction end mipervision af the 
State Highway Department + 

Whe work wae finally finished and atcepted duly 18, 
4919 and after deductions mad extensfons the cost was [180,971 ,04. 


SUCTION Ry This luprevement extende from Omith Street, Nenle 
Park, the end of the firet section to Ste George Avenue, 

fehway, a part of Highway 4. fhe pavement’ 1¢ 355 wlles 

long, graded $0 feet wide, paved 20 fect wide with Portland 
Cement eonerete and having a depth of 10#1/2 inches in the — 
center and 9 inches op the sides, and finished with bituminous 
shoulders 8 feet wide on cach side, these shoulders were 6 inches 
deep, This road follows the general line of the Middlesex 
Fesex Turmpike tet wes shifted to the weaterly aide of the 


Pennsylvania rellroad throughout ite opineipal length, The 
cost of ghte Improvement waa 0850, 100688, 


sie, 


nel a The treffle exbarcoes, war reguiatlons and restrictions 
were many, but these were finally met and adjusted, Tho plans 
and contract for this improvement wore approved on January 8 
1980 by tho Bureau of Public Roads at Washington. This followed 
the formal opening of the read by the Eighway Commlaston om Oct, 

6, 1910, The amount of Federal ald on the last section was 
G69y S29 403» 

Secte 5 the next section to be improved wae designated ag Nog 
It extended from Hobbineville im the township of Washington, County 
oF Mepeor and efided at Uirdacr. The length of thie eectéen war 
2x54 miles, Th wae eraded to a width of 36 feet and raved te 
a width of 16 feet with concrete having a depth of 10+3/28 inches 

@t the center and S Inches on either side, to this were added 
bituminous shoulders & feet wide on each side, the depth of 
these ahowldere wae 6 Inchets The new oevement wae leid on 


top of the old mececam, This road ie a portion of the Borden» 
town, Gouth Amboy turnpike ladda out in 2826 anc reloated in 
1017, The official width ae laid out te 6G fect, This read 
iy in Mitdlesex County, but war a part of the 
county taken over te form Borcer Coumty in revruary 1035, 

road whe pacademiced by the county fn 2054 but the trafiie 
imorease woe so greet that conerete had to b¢ lolds, Apnlione 
tion was mode through the bureau of public roads to the Becretary 
of Agriculturs, Approval of the projeot was granted duguut i, 
1929, ‘The pavement was finished Nevesbor 13, 1980, the cost 
was 6156,519,92, | 


war origin 


wie 


‘tattiek ‘The Windsor Hightstowm Seotion 4.45% miles long 
yununing from the end of the present construction in Windsor — 
and ending at Hightetown, The greded width is 30 feet and 

the peverent conetste of 19 feet af eoncorete with @ ehoulders 

of bituminous macadam § feet wide, The concrete ts 1003/2 

inohes deop in the onter and 6 inches deep on the sideas 

The shovlders are @ inches deem, Chie ree? is « portion of 

t¥e Bordentown South Amboy turnpike. This improvement was 
meade by searifyine the olf macedon, resheping the game and 
rolling thie base with a ten ton roller. The conepate 


pevement wao then Inids 
Work om thie seetion wae atarted om Gume 12, 1010, 
ent finished end puld for December 20, 1019. The finel total 
coat wie 
The account was elowsetl ty paying 1,801 ,87 
Seotion foslAy Runs from Middlosex Avenue and Soliy Street 
under the Pounsylvanie railroad to the Lehigh Valley Rallyroad 
tridige near the intersection of Lake street end Amboy Avanids 
ite length ie 0,264 miles emi the pavement is of conercte 18 
feet wide ond & inches doop and with the shoulders 3 feet wide, 
Tte cost wae ) 58, 801.06 
“ek fas ‘ Known ao the Burlineton Reebling Seetion 5 wiles long 
was ieproved with concrete 19 fect wide by 8-3/4 inches deep 
in the center and 6 inches deep at the sides, The contract wae 
tet Septerber 6, 1919. The work was completed on June 30, 108, 
tt owing to eore doubt as to the sccoptebllity of the pavement, 


wnSae 


orys The peport of the sebsonters 
boing favorable, the contractor was directed ta complete the 
maintenance by sealing cracks and transverse Joints, This he 
did not finish until Besomber 14, 1981, The road was inspected 
for final asceptonce by the resident commissioner on December 
ea 1921, ‘The finel cost of this rosd was 3 805 5 5¢ 2605 
This wee paid after fihel acceptance of the work by the Highway 
Coumisaion on January 4, 1982, 


_ The Anoora Ateo road 4.947 miles long runs from a 
point near the retlrond at ancorn and ends at point near Maye M111 
rong et Genesee Avyonue Stay the wléth of the right of way 
varies from 50 feet to 66 feet end 1t de graded BO and Se feet wide, 
paved to ® width of 16 feet with conerete and finished with two 
anmicers osch $ fect wide. The depth eof the eonerete ta O68/4 
inches in the center and 6 inches on either eide, The shoulders 
are of gravel 6 inches deop, A great portion of thie section te 


laid out over a now right of way end comnecta several new 
strects and township roade. The contract for the grading was 
execuiod by Black & Klockner on August O, 1015, hie fare 
failed te finish the grading, ae @ reaulty on January 17, 1020 tho 
contractors were notified, that the Commlecion declared the con» 
tract ebentoned, On Aprll G, 1980 bids wore received for the 
completion of the gredings The low bidder could not qualify 


because he was unable to complete at least 800 cubine yards dally, as 
& reeult the Gomes 


sion authorised peadvertisoment for grading 


(4) 


OND PAVING,  YTHS bida wore oo high that they wore releoteds On 
April 4) 1920 bide wore reseived for the completion of the eens 
Yhe lowest bidder was the Velden Contracting Coy tn the 


Ms 


ce ee ° me contract for con« 


of timo fidsehed the pavement on Oeteber lat, but the sides and 
érainabe wore vot findshed witli Noverber 1, 1081, The road was 
pada for ac follows: 
Seotion VA 2,571 wiles G1NG, 007 643 
Section 7B BaB76 sa 119, 547492 

Thie pavement wee of econerete 20 fect wide, ond heaving 
a depth of «3/4 inches in the conter and 6 inches on the eldest, 
The AteoeBerlin eeetion ie a centinustion of the White Home 
Pike from the seotion leproved from Ancora and Ie 84997 miles 
long, graded $0 feet wide and paved te a width of 18 feet with 
conerete that ie 88/4 inches deep In the center and 6 Inches 
aeop on the sides 1t ts previded with shouldere & feet wide on 
each elde, These shoulders are of maeadam with bi twrlneus 
drotsings She work his eeebion was etarzed on June 26, 1910 
and finished and paid for on November Ty 1920. The total cost 
wos €251,064.45 os the road wae already graded 94 percent was 
eonesumed for the paving wort, The job wig finished and valid 
for on Movember 7, 1080, the total eaat was $151,045.45. 
ROUTE 3 This seotion of Route 5 + 36873 miles long from Elwood 
to DaCosta was aporoved by She Seeretary of Agriculture on May 


25, 1919, ‘The improvement consists of a conorete pavement 16 feet 


<5) ite 


wide, with a depth of 83/4 inches in the center and 6 tnohes at 
the sides, backed by 2 gravel shoulders each 3 fect wide ana 6 dnohoa 
deep, The road wae accepted by the State on January 5, ozo, 

some shoulder work wae repedred and the final acceptance on part 
of the Us S» Government ene secured tn the amount of $49,904.84 
The total cost of this toprovement was $126,153.40. ‘The second 
section fro= Ebweod to Ege Harbor 6.076 miles Long by 13 foot 

in width of conerebe was not fintahed and patd for untti Devonver 
1S, 1080, the cost of this seetton wor (9207, 979.35, 

the eonerete was latd to a depth of 6638/4 inohes in the center and 
G 4 


neg Ceop on the sides, 

fhe CaCoste«lanmonton 44419 niles tong bogine at @ potnt 
Cnewhall miles southeaat of DeCeste and ends et the Camden Atlantis 
County line west of Naumonton, This pre qeot diverte through travel 
from built wp seation of the town, The rroponed improvemunt cone 
iste of 16 fect of comrete with @ shoulders S foot wide on either 
Bice, The depth of the concrete ts B65/4 inches in the center and 
& inches on the sides, gravei shoulders are 6 inches deep, 
fhe cost of the job wag ¥166,100s60 anc was patd on Gotober 
SO, 1020. 

Biddletown » Red Genk road 6,80 nilics long running 
froma point at the northerly ond of the Bavos ini river bridge, 
thence northerly to Church Street in the vlliece of Middletown, 
it le graced 30 feet wide ent veved 16 foot wide with conerate 
and finiehed with @ bituminous shoulders 8 feet wide vy 6 inches 
deep, The conerete pavement te 9861/8 inches deep in the conver 


Route 4 


ond © inches Geop on elther side, The shoulders are G Inches eepe 
en 


noure g 


This 4s an old colontel road, designed to connect the colontel 


ox me of Uiddletown and Shrewabury and was lsld out over 800 yx 
deoe ‘The work was completed Inmepected and 
1919. : 

ae the coat of the finished work was ©264,'706s32,. 

This job was started on July 82, 1918 end finished in July 10219 
ani peid for in August, ‘The Navesink river section of this 
road beginning at the gouth ond of the bridge over Navesink river, 
h of Red Hank, and extends to Prospect Place 
@ dtetance of 0.221 miles, It/ wae graded to a width of 30 fect 
and paved 16 feet wide with doncrete having a depth of 6013/2 

inghes in the conter and 6 inches on the sidea, Go thie was 
added two bituminous shoulders each 3 feet wide and 6 inches — 
deep to this wae added the length required fer a new bridge thus 
making the length taken over 0.489 miles, 

The cost of thia improvement was G20, 685487 

thia was pald on becember 26, 1019 + The section of route 4 from 
Middletown to the Betay Rosa farm is 2.02% miles long and was 
graded 30 fect wide, paved with conerete to a width of 18 feet and bh 
paving @ depth of 01/2 inches in the center and of G inchee on 
sithor side, to this was added @ bituminous shoulders cach $ foet. 
wide ond € inches deep, This work was started on June 9, 1010" 
and was opened to traffle on Qegember 87, 1010, but was not finish 
ed ready for Inapection until daiguet 1920, 1% was finally i 
accepted and peld for on September 1, 1920, The total cost 
wae G140,634,80/ | 

The Morris Plaine Demville rosd 4,629 miles long bids 


dying in the Borough 


ROUTE 6 


pocolved on October 2, 1018 1 hraot 

Ootober 3, 1018 subject to the pentetevtons: aed 

wernment, The Governuent t approval wee vain a howents a 
10, but it was deened not wise to commence work % 
rings of @ pemult the eontract and bond ware not drawn wu 
January rs 1919, Bot setual work wae hot started untL a st, 
2919, eh @ Peault the date of soupletion wad extended $o Getober 
18, 2510, Owing te defective pavooent that had ‘te be renoved 
an oxtenalon of tine was granted to December 1, YOM, The 
Goat of the road wee $199,907418 The pavement wes of warronite | 
oh a gonorete bases a 

Morrie Plaine, Morrtatem road 6206 milee leng fs 
the seetion sterting cromithe north end of the mill on the woat 
giée of the read, norkh of the ratlroed brides, In the township 
of Honever, anc extending to the Morristown Ling, was sterted 
on Mey 18, 1920 end ene completed end accepted on Roveniber 18,1919. 
dn extbonsion of time was granted the eontracter, Ee glee wilt 
an extenetion of the pavesent on the northerly end 40 the counby 
gerage, this latter work to be paid for oy the county, The 
: to eld im two etrips each a feet 
wide on either side of the roadway leaving a strip 1 foot wide, 
which te maintained under contract by. the Horrie County Dranection 
Company. This senter poetion ie in very bad condition, “The road 
wae palé for by the State finally pete for tn Peconber 16,2020, 
The cost wae | (46, 045673 
Te these thems were added Mngineerg 3 Survey (86 ,220,57 
Right of Yay : senabate 
Reimbursement to counties LS? 
« Cw 


pavement aid was of comere 


2 


| Administration sain | $22,056.44 

- Making the total disbursement for the year 1920 ending June 30, 1920 
| 447,645.41 

ROUTE 6 Mantua-Woodbridge road 2,102 miles long was the section 
built from a point in the Mullica 4111 and Woodbury Turnpike said 
point being about 80 feet southwest of the center line of Buckley 
Street in Mantua, thence northeasterly to a point 1160 feet south 
westerly from the city line of Woodbury, The contract was not 
approved until November by the 0,8, Department of Agriculture as 
a consequence ho work was done until the last of the following 
Merch, As a result the work was not finished and pald for until 
October 30, 1919, The final cost was 6107, 253.674 
The Mullica-Hill + Mantua Seetion running from a point in Mullica 
Hill near the road to Balem and ending at section just bullt. This 
road was first opened by user until Nov. 1, 1849, when it was vacated 
then operated as a toll road until Sept. 1916 when 1% was purchased 
by the County of Gloucester, I+ was originally laid out 66 feet wide 
but was purchased by the County as having a width of 60 feet, This - 
section is 5,15 miles long. The improvement consists of sonerete 
pavenient 18 feet wide, 8+3/4 inches deep im center and 6 inches ab 
the sides. It was finished with gravel shoulders 6 inches deep and 
S feet wide, The road was accepted and paid for on Decexber 12, 1920 
the cost was $190, 490047» 

There was a claim for rock encountered in deep cut, This 

claim amounting to $9790.17 
less the price for unclassified excavation 1,737.90 
amounting to 8,052.27 

ROUTE 8 Highway Wuitber 8, section 1, from Riverdale to Pompton river 


ma 


SEOTION Ss 


Tel aiah ethtsaes The work wae started August 1, 1919 ana the 
date of completion was fixed at 8 montha, but owing te many vexas 
tions gelays several extensions of time were granteds he delay 
in the delivery of cement being one of the most important, The 
scontractora wore finally relieved of the completion of the Job 

in March 1021, ‘Their work was paid for on Deoenber 1, 1022, 


The anount pald waa OL?77, 765.46 
The Sugeex Unionville road was awarded te 
very little work was done im 1920, | 
The peetlion, knows ae Nos 3, 1¢116 miles loms Crom White 
Paper Bill to the center of Bleoningdeale, Thie work wax ewarded 
in the opring of 1026 and was completed on Beoomber G, 10204 The 
wacaden shoulders, cuard rail ete. were finished during the winter. 
The job wae paid for in Degember 007, '767462 

Beginning tn West Pertal and extending te the towwhip 
Line of Union Towehip a dtstance of 261% miles, The width of thie 
old tuemptke is 66 feet, Tt le now graced to « width of 50 feet 
and waco to be paved with gonerete to « whith of 16 fect and & 
depth of 81/2 Inches and 6 Inches on olther side, Go be finished 
with shoulders 6 inches deep and 3 feet wide en each side these to 
be paved with mendes and finished with 1-1/2 gallons of bitumen 
per square yard, The work was started on July 1, 1010, It was 
oleaed for the winter on Decercber 7, 1081. Mee to the fact the 
gectione 1 & 8 were originally appreved a6 two separato Joba, 
nanely Ul Se Project 10 & 16, later these jobe were Let under 


the low bidder, but 


one contract end a further revieion of the plans chancing the 


width of the conerete pavement from 19 to 20 feet and the elimination - 


ae 


of the bituminous siiamaateis The uneteble conapete marked conditions 


"gape ne bed tat wo ¥Eas were Peesiven for Keanteliag ts Uabiekih is 


ROUTE 14 


ee #184, 72503 


to be dpsed. For this reson the paving work wae stopped, unttl 1921s 
On thie section there were constructed & bridges and 3 cul vertas | 
These were finished in tine, bub the grading was ae heavy that the 
joba were carried over one Hovesbor 1001, The cost to the State 


Sette bg 
fo this the Us 5» gentetited + 42,8000 

Woabfield out off 6084 miles long 40 fect wide was a 
grating job only and the dtates share was 4500700 

Apoodten Vay in Bergen County wae om the list bue due te 
@ieputes ebout the right of way no work was doney 

Tivee coctiona vers approved but nothing but saintenance 
work was done during 1910, _ 

These sections were ein 3 fen Mile run 3,658 =lles 


and Thowe mile run ~ Rew Bronewiek 
Usking & total of x8 
the sections from Cape Mey to Rie Grande 4.639 miles long 
Rio Grankb te Wildwood Junotion 3,578 . * 
and Wildwood @unetion te Cape May 
court House 2.026 miles Long 
wore started but nome were finished in 1019, hie fully 
shows the unsettled atate (of affairs following the world WOT 


ee De 


5 we re el | WP tee te) 
Hinton Ls Tn es 


—e 


ROUTE 1 


Section 8 extending crm Leesville Avenue to 
Milton Avenue in the City of Rahway, a distence of 0,918 > 
miles, was improved with a concrete pavement of 29 feet wide 
and 9 Inches deep at a total cost of $115,590.00 
To this was added a storm drain costing 8,415.40 
The work was finished and paid for November 135 1980, 
with the thanks of the Commission ror the speedy and good 
work done. Due to the presence of mich subsurface water, 
the work of constructing the storm drain was necessary, ~ 

_ 4m 1920, The Robbinsville-Windsor road 2,55 miles 

long was paved with concrete 18 feet wide and 10#1/2 inches 
deep in the center and 8 inches on the sides and finished 
with bituminous macadam shoulders 3 feet wide on elther 
side, The road was graded on the sides by the convict 
labor gang at a totel cost of 3_ 303.87. ~- 

The pavement was laid by comtract at a cost 
of $135,319.21 and the job was pata for in November L920. - 
The Windsor-Hightstown Seetion 3.453 miles long extended the 
improvement into Hightstown, the concrete laid being 18 feet 
wide by 10~1/2 inches deep in the center and 8 inches on 
either side, The cost of this was $182,480.20 and was paia 
by the State, 

The Menlo Park, Rahway section received its final 
payment of $69,329.03. Nobhig new was started on Route 2 
in 1920, Route 3 was striving to finish up the work started 
in prevoug years, 

The same was true of Route 4, 


“1g- 


ROUTE 14 


peved with conerete 10 feet wide by 10-1, 

the eonter and 6 inches deep on elther aide end fintened 

with a pair of bituminous shoulders each § feet wide and | 

G tnches deep as the road had been previously graded t 6 
principal ost was that of tho pavement which amounted | te 
(G28, O5Deb4s sted Nove By reed 

Phe three mile = ten mile section 2.263 miles 
long was paved with concrete 19 feet wide by 10-1/2 Inches 
doom in the eonter and @ inches deep on the aides which were 
protected by bituminous wncadaxr shoulders each three feet _— 
by 6 inches, The total cost wae $160,012.65, and wie | me 
wy the State in Pebruer; 
for gradings 


1986, There wae practically ne cout 


Seetion % of the seme road wes atarted on 
July 26, 1919, but was not completed until May 25, 1021. 
rt extends from Three mile run to New Brunswick «It 1s paved 
with concrete 19 fect wide and 10«1/2 Inches deep in the 
center and @ inches on the aides, The coat of this 5.541 
mile section was $107,005.00 which Included a spur inte Rew 
Prunswiek, The Cinel payment wac wade on Moy Sly 1081. 

fhe acotion from Rio Grande to Wildwood Junction 


Sere Sgt, 


8. S75 miles long was paved with conercte 19 foot wide by OwS/e 
inches deop in the center and 6 inches deep on the aides almost ; 
ty-thia was (124,906.02 
Seetion 4 wae finiehed from Wildwood Junction te Cape Nay Court 
House, a distance of _—. miles thia wee aleo 15 feet wide by 


the entire cost was for the paves 


G«3/4 inches deep in the center and 6 inches deep on either 
side. Its cost was $69,533.71. During the winter cf 1919+ 
1920 the first attempt was made to remove the snow from the 
State Highways. The department had two snow plows this number 
was increased during this Winter by twenty. During the Fall 
of 1920 this number was further inereased by the purchase of 
52 additional plows for mounting on motor trucks and the 


equipping of one Holt tractor with a snow plew for deep snow 


panke, This equipment wwe designed to remove snow from about 


645 miles of State Nighwaya. There was no particular need 
for this equipment until February 19, 1921, when a severe 
anow storm sterted, which lasted with only e alight break 
until about noon on February 22nd. The fall of snow was 
heavy amounting to about 18 inches, Despite thie fact, 

the Division was able to keep traffic moving at all times 
on a greater part of the mileage as a result the highway 
mileage was open for traffic on February 28rd. Im addition 
to this mileage, 1t was necessary, owing to the hoavy fall 
of snow, to do ea certain amount of work on an additional 
mileage of about 131 miles, The average cost per mile 

on the original esteaimted mileace was $176.35, and on the 
edded mileage of 9150.52, The total cost for snow removal 
was, for the season $78,582.79 with an average cost for the 


totel of over 486 miles of $165.08 per mile, 


«Lae 


‘ROUTE 8 


The section of the old Newark & Pompton Turnpike 
from the Hamburg turnpike at Riverdale to the Pompton River 
at Pequannock a distance of 4.33 miles was improved with 
concrete 18 fect wide 3-1/2 inches deep in the center and 6 
inches decp at the sides, Work was atarted in the Spring 
of 1919 and the first pavement was laid on September 50, 1919, 
Progress was greatly impeded by transportation difficulties, 
due to Reallroad embargoes, and by shortage of cement, so that 
on faly 1, 1920, less than one and one-half miles of pavement 
had been finished; however, the pavement was completed on 
November 7, 1920. The cost was paid Kecenber ly 1021, 
anounting to ; $179,763.46 
Section 3 of this seme road rune from White paper Mill to 
the center of Bloomingdale, a distance of 1.162 miles, The 
contract was awarded in the Spring of 1920; excavation, 
drainage, concrete retaining wall and bridge construction 
were carried on through the Summer and work on the pavement 
was started on September 2, 1920 and completed on December 
8, 1920, Work on the macadam shoulder and so forth was 
carried on during the Winter and was completed early in 
1921, The pavement was of concrete 18 feet wide 81/2 
inches deep in the center and 6 inches deep on the sides, 

The shoulders were of bituminous macadam 6 inches deep, 

The total cost of this section was $97,747.42 

The cost of remeving 5 poles was paid 50.00 

A short section reaching to the railroad in Butler was 
~15 = 


ROUTE 9 


ROUTE 10 


finished and paid for at the same time, Ite cost $13,185.94 


Considerable was spent on Route 9 in surveying 
and engineering work to prepare for further improvement. ‘This 


amounted to the sum of $16,146,028 
The cost of Right of way acquired 2,944.85 
To this is added 

The construction of bridges, a coat of 14,656.28 


and Administration charces were added amounting to § 6,320.96 
The amount paid toward construction work wag 83,196.47 
None of this was completed and the above sum consisted of 
partial payments, 

Two sections of this road were started in the 
Sumer of 1919, but owing to the heavy rock cuts on Section 
1, and the necessity of building conerete wana aaa wolls, 
the work was extended over to the year 1921, 

Section 2, This is a continuation of Seetion 1, 
leading down the west side of the palisades into the Hackensack 
valley. Due to the fact that this section ts over & new right 
of way, the delay in construction caused by the construction 
of two large bridges does not delay the present traffic/ 

No completed work was pald for on this route 
but partial payments amounting to $191,948.40 on new construction 
was paid out and in addition to this there was paid for 
Engineering $33,452.16 
For Right of Way $78,795.47 
and for Administration $16,442.80 


Making the total expenditures for this year $320,638.83 
#16 « 


On Route 11 nothing was spent 


on Route 12, the outlay was for surveying $15,355.52 
For administration 21.087 
Total 14,077.38 
On Route 13, There was spent the following sums 
Surveying and Engineering 13,982.40 
Road construction 447,240.84 
Bridge Construction 4459394451 
Administration 25519526 
malting the total paid for roads on this route 491,313.42 
ROUTE 13 * Section 1 was finished and paid for on 


December 21, 1920, Its length was 5.665 miles and extended 
from the top of the hill in Kingston to a point near Ten 
Wiie Rum, The road is laid out 66 feet wide graded to a 
width of 30 feet and paved with conerete to a width of 18 
feet and a depth of 10+1/2 inches in the center and 8 inches 
on the sides and finished with shoulders 3 feet wide on each 
Side. These shoulders have a minimim depth of 6 inches and 
are finished with Tarvia applied by the penetration method 
There was no change in grade, the same having been fixed 
when the road was macadamized, The work was finished and 
accepted by the State on November 4, 1920. Its total cost 
was paid by the State, amounting to §252,039.43/ 

The work on this section was done vy the con- 
victs furnished by the Keeper of the State Prison, 

On Route 14 the following sums were spent. 
For Surveying ani Engineering P10, 536.42 

17 = 


ROUTE 4 


ROUTE 15 


Por Right of Way $2,519.50 
Construction 288,954.44 
administration ie bg270 062 

Total 317,280.97 
Route 4, Sections 2 & 3 of the Main Shore road were finished 
and peid for vig. The Rio Grande, Wildwood 3.575 miles 


long. This gravel road was paved with conerete to a width 
of 18 feet and to a depth of 8+3/4 inches in the center and 
6 inches on the sides, As the read had already been graded 
the chief expense was for the concrete, The cost was $124,986,02 
The second section paved was from Wildwoed Junction to Cape 
May Court House a distence of 2.027 miles, 
The cost of this was $68,533.71 
No money was spent in 1920 on Routo 16 only the 
sum of — $60.38 : 
The towl cost of Surveying and Engineering 
9256,192,.27 
The total cost of Right of Way 124,987.31 
The total cost of Road construction 2,897,999.41 
The total cost of Bridge 124, 504,64 
" © paid to reimburse the Counties 470,990.63 
z * " for Administration 209,242.60 
4,083, 916.86 
Less construction a/e pay discount 39,492.49 
4,044, 434.37 
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During the year 1920, the amount paid out by the 
State for road maintenance was as follows in addition to the 
above highway account 
For Maintenance of roads #530, 660,'78 
" operation of bridges $0,189.03 


“ extraordinary repair of bridges _ 23,186 435 
| @ 615,615.12 
fo this must be added the general charges viz, 

Administration and apportionment of Voter Vehicle fund 79,325.87 
Inspection of State Aid roads - -20,914,.01 
, " Motor Vehicle roads peas 39,161.70 
; i 
$160, 925.96 

The growth of the highway aystem is shown by the 


Surveying & Engineer of approved & Motor Vehicke roads 21,724 


following Road Mileage under maintenance 
Bituminous concrete no guarantee 94,856 
m - under guarantee 37.90 
"  macadam . 186534 
Waterbound macadam 167.452 
Gravel 179.944 
Conerete 12.819 
Brick 2.56 
Dirt ungraded 15.464 
Durax e220 
Gravel & Oyster shells 3260 
537.749 
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Ror 
Tt is apt that a statement of the State Aid Fund 


be given at this time from November 1, 1917 to June 50, 1919 


Public Road Funds 
Appropriation 1909+10 


" 4913614 
a 1914415 
* —- 401826 
" ‘delet 

1917-18 


Carried F 


@ 1,208.63 
24,694.05 
$4,701.48 

264, 562.50 

278, 290,98 


Less amount aside for administration 


1918419 


Less amount set aside for administration 


Total 


Aopropriations fo State Aia Counties 


Assotes 


9603, 322.64 


orwerd Annual Appr. Expended 


14,139.93 

118, 556.29 

178,787 «89 

172,821.05 
500, 000,00 
53,789.70 
500, 000.00 
75,000.00 

Liabilities 


Balance Frwta 
on Contracts — 


1,208.63 
10, 454,18 
21,145.19 
90,764.61 

105,599.93 


221,755.60 


135,563.22 


Cera ronettricaenat nesta 


596.286 .29 


Cash balance appropriation 1909=10 


t 


" 


ft 


+f 


bi 


Bs | 


1913-14. 


1914+15 
1915916 
LILE«1L7 
1918819 


$1,203.63 
10,454,12 
21,146/19 
90,764.61 
105,599,903 
412,952.08 
962,651.14 


Motor Vehicle Fand 
November 191¥ to June 30, 1919 
Funds 


Balance forward November 1, 1917 
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Approved contracts for new 
construction outstanding 


&520,042,.78 
butras 65155,25 
Reserve for 47,979.88 
Extras, otc. . 
Outstanding on Reds 568,564.85 


to cover anportionment 


Saved on 
Contracts 12,108.47 
962,651.14 


& Ly 702, $17265 


Receipts Novel,1917 to June 30, 1918 Ply 966, 609,09 " 
" duly 1,1918 to June 30, 1919 2,720,154,08 
$6,378,161.77 
Expended | 
Paid on allotments Nov,1,1916 to June 30,1917  1,018,121.95 
Appr.Expenses Motor Vehicle Dept, nov.e1,1917 (161,800.00 
to June 30,1918 — 
Appor to Wrichtstown,Tenaily roads 121,000.00 
Paid on allotments July 1,1918 to June 50, 1919/2, 029, 886.82 
Appro.sExpengses Motor Behicle Dept. 


July 14,1918 to June 30,1919 173,360.00 
Appor to Division Maintenance 1919 885,397.00 
Total amount expended ¢ 3,729.565.75 
Balance forward 2, 668,596.02 
Assets 
Cash Balence |  2,668,596.02 


Allotments for Maintenance outstanding 1,579,628.25 


Apportionments made 995, 527018 2,572,955.43. 
Balance available 95, 640,59 


The State Aid fund statement from July 1, 1919 to 


June 30,1920 was as follows balance from previous year 


Bal.forwt¢ 

a . on contra, 
Approprimtion 1909«10 1,203.65 1,203.63 
191314 10,454.12 10,454.12 
1914+15 21,145.16 21,145.19 
1915-16 90,764.61 59,644.95 $1,119.68 

1916-17 105,399.93 18,796.85 86,601.08 — 

1917+18 320,'731.58 110,669.46 155,586.14 : 


1918419 412,952,038 500, 990400 32,629.24 224,725.43 


Less Amt, set aside for : 
Administration 75,000.00 


962,651.14 427,000.00 


6,590.52 140,416,235 


228,333.00 671,251.50 


Appropriations State Ald Apprv Entrants 


Cash Balance appropriation 1909610 
1913914 
191415 
191516 
1916=17 


outs tanding 
$1,203.63 Extras 594,956.64 


10,454.12 : 4,622.40 
Reasfor Ext. 
21,145.19 Engr. 45,975.14 
$1,119.68 Apptnuts 490, 066.64 


86,601.08 Saved on 25,699.52 
Contrs. 


1917818 210, 062412 
1918<19 380,322.84 


1919-20 _ 420, 4094.48 ee 


§ 1,161,518.14 


$ 1,161,319.14 


The Statement of the State Highway Fund June 30,1920 


Assets 
Cash Balance 45437,215.61 
Federal Aid Bal,  965,556,90 


unpaid 
Due from othér Depts 2,777.08 
Automobiles 28,828.16 
Camp Bldgs. 23,507.49 
Road Machinery 66,499.58 
Tools 79259 620 
Tracks 83,543.38 
Auto Supplies 200400 
Trudk D, 12,107.56 
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Road Materials Invtry 
State Highway System 


2,226.42 


Idabilities 

Road Contracts outstanding 
Bridge *® * 

Bridge preliminaries 

Estimated cost of construction 


Reimbrusement to Counties 


Total amount of contracts 


Equity of State in Reads & Bridces 

" * " in material & equipment 
on had 

Aecounts payable 

Balance available 


Statement of State Aid Linoulinta thins to June 30,1921, 


Balance forwi Expended 
Appropriation for 1909-10 1,203.63 

" 191314 10,454.12 10,454,12 
a 1914615 21,145.19 1 144.85 
1915-16 $1,119.68 1,830.42 
191617 86,601,08 51,321.59 
1917-18 210,062.12 126,542.19 
1918-19 380,322.84 143,001.73 
191920 420,409.48 124,515.62 

1920-21 fe) geen 

900 


Less amtsset aside for ednintsteat, 7 
, £25 » O00 a $480, 954.27 


y 1,161,518614 / 
‘ a Bathe 


$ 2,990,551,08 


213, 424,50 
6,745.00 
607,116.53 
49, 795 944 
5, 867,632.52 
5, 409,248,44 
224,178.56 
59,482.49 

ip 498,434.58 
11, 038, 969,59 


Balance forward 
on Contracts 
1,203263 


21,000.34 
29,289.26 
35,279.49 
74,519.93 
237, 321.11 


175,853.86 
874, 187.8 


way Fund as of June 30, 


A statement of the stete Hig 


1921 is as follows: | : 

State Ald Balance forward from previous year } 1,161,318.14 
State Aid Appropriation year 1920+21 500, 000.00 
Kesex Co, Reimbursement Appropriation 1920-21 25,000.00 
Motor Vehicle fund balance forward 2, 750,745.70 
Motor Vehicke fund receipts 7+1+20 + 6+30=21 45069,475.97 
Maintenance by S.H, Dept, bal.fwd from previous «B34, 334.33 
State Road tax bal. forw from previous year bad 4,457,215.61 
State Road tax receipts 5,569, 725.97 
Federal Aid certified on St,Highw.Const.bal fwrd 965, 556.90 

from previous year 

Pederal Aid certified for year 1920-21 567,950.56 
Federal Aid sartiries on Gounty Rds.from preveyr. ~ $4,357.40 


Receipts from permits,for opening in State Highway nate OTL 27 
$ 18,119,751.65 

For Liability June 30, 1921 

State Aid Appropriation( Counties) $1,073, 828.11 

Motor Vehicle Fund (Counties) 2,072,068,.13 

State Highway Construction 

(Contracts 592934235 ,58 

Less amount rec,on 

Hlocimer & Black eontr. 56,671.60 3,256, 562.08 

Maintenance by Dept. (Contract) 15,169.28 


6,397,617.60 


Total Expenditure July 1, 1920 ~ June 30, 1921 ; 
State Aid Appropriation to Counties 480, 934,27 


Eases County roinbursenent 25,000.00 
Motor Vehicle Fund to Counties 5,081, 454,32 
Maintenance by State Highway Dept. 23157,562.06 
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State Hichway Construction 4,259,485.76 


Logs expenditure on a/c of 27,034.09 
Acts rectd 
. 4,252, 451.67 
Federal Aid State Highway Constr. 509,571.83 
Federal Aid, County Construction 14,479.09 
General Road Fund, Administration | 
of appropriation 175,000.00 
7 10,656, 05324 
TOTAL BALANCE AVAILABLE 
State Aid Appropriation 31,555.76 
Motor Vehicle Fund 55 634.99 
State Road Tax 537 5927 633 
Federal Aid State Highway Construction 824,135.43 
Pederal Aid County Road Construction 19,878.31 
Less Deflelt Maint,by highway 351,051.15 ; 1,066, 080.81 
18,119, 751.65 


A new feature in the work of the Department was that 
of installing scales at selected locations along the highways 
for the purpose of determining the overloaded trucks, Upon the 
erection and completion of these scales they were turned over 
to the Motor Vehicle Department for operations The cost of 
these aggregated the sum of $18,475.00 

The fines collected since their installation have more 
than paid the outlay, and further this has greatly reduced the 
overloading of trucks, The fine being fixed at $100.00 has 
quite a deterring effect on overloading, Thus reducing the 


wile 
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heavy strain on our pavement. 

Another new feature introduced this year was the 
maintenance and marking of actours around new work, This was 
greatly appreciated by the motoring publics 

fhe projects division, which was centralizied this year, 
is handling Township, State Aid and Moter Vehicle work, prior 
to the time of construction, then the work is turned over to 
the Construction Dividon for carrying it to its completion, 
The success attending this method was so great that the Projects 
DivBion then and there took over the construction of Township 
roads» Thus relieving the construction Division and thereby 
giving more time to the Division Engineer toward the wort on 
the main routes, 

ROUTE 2 = The Burlington Roebling road 5,00 miles 
long was improved with concrete 18 feet wide by a depth of 
S~1/2 inches in the center and 6 inches on either side. After 
many delays this road which was begun in 1919 was finished 
accepted and pald for in 1921. The Cost was $303,993.05. 

The Roebling-Bordentown road 4,004 miles long was paved with 
concrete 18 feet wide oxeept a short stretch which was 38 
feot wide. The unifor: depth was 8=1/2 inches in the center 
and 6 teahee on elther side, The grading on this section 
added greatly to the cost, The work progressed spasmodically 
bht was finally finished in 1921 - 

The total cost of the completed work was $405,703.90 

Sections A & B was a grading job begun by Klockner & 
Black who defaulted their work and their bondemen paid the 
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the Weldon Contracting Company to finish the job. This they 
did and the final cost was $160,974.50 

This section extended from Ancora to Atco in the County of 
Camden, Thé second section was paid for, the amount $164,491.87 
Thus clearing up a very tedious job. 

| A short section extending over Pine & Bordentown Avenues 
in South Amboy and having a length of 0,582 miles was paved to 
a width of from 32 feet to 53 fect and to a depth of & inches 
at a total cost of $70,177.44 

This work was started May 5, 1921, Conerete 
and completed duly 29, 1921, The right side, including trolley 


track pavement for entire length was opened to traffic on duly 
29, 1921, 
The total cost of this work was $70,177.44 


The section through Keyport was improved first by 
the Borough of Keyport acquiring an extra strip 5 feet wide on 
the south side of the road. There was much delay caused by the 
failure of the Standard Gas Company of Keyport to repair its 
mains, The delay on the part of the Borough authorities to 
complete the installation of house connections and the resetting 
of the curb. This work was done under an ordinance for widening 
of Front Street, passed on Pebruary 28, 1921. The work was 
finished and inspected on November 14, 1921, and accepted by 
the commission, The cost was $75,071.32 was paid by the State 


ees: 


Béngth of this work was 0.844 miles, 


Section 5 of Route 4, was let to the Newark Paving 


Company on June 15, 1921, but was not completed that year. 
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Section 2, Starting at the east end of the bridge over 
the Musconetcong river, in the Hackettstown and ending at the 
netcong-Budd Lake Road opposite the house of Max King a distance 
of 6.601 miles was improved by State Labor, The width of the 
right of wey is 50 feet and is practically all new right of way 
only about .6 of a miles, which takes 4 paw of the Budds Lake 
roads This latter portion eae laid out in 1857, as a tro rod 
road, but it was not exactly on the original doseribed line. 

4 description of the alignment was filed June 22, 1957, 
Section S, From Hatontown to Red Bank a distance of 
3-626 miles, The pavement is of dsphalt 3 inches deep on a 6 
inch concrete foundation the total cost of the imorovement 
was $194,627.33 
The people of Eatontown are much more alive to the benefits 
of improved roads and readily agreed to pay for the extra width 
necessary to carry the pavement to the curb on either side, 
The section of Route 4, from Chestmit neck to ew 
Gretna has been a constant burden on the Highway Department 
The first imprevement over this section was of oyster shells 
laid on cedar poles, soon the traffic increased to such an 
extent that the entire road sank, A final attempt to butid 
& stable road was made, and this met with only fair success 


The extras paid by the State amounted to 931,619.70 


To this is added the contract price of $252,252.22 
Brings the Binished total te $15,871.92 


This was paid Ocgober 6, 1922 
The f111 made by the State in July and December 1922 for a 


distance of 0.2785 miles. In order to form an approach to the 
oa PR 


new bridge its cost was $534'767 698 

ROUTE 5 Section 4 from Madison to Chathem was accepted on 
December 5, 1922, Said acceptance being effective December 28, 
(1922, Much delay was caused by the numbef of trenches, the number 
of these is double that planned for in the begiming. This 
section is 2.90 miles long. That it is closely built up is 
evidenced by the fact that 109 connections were dug in Chatham 

two and 249 in Madison berough and this digging of house con+« 


nections has even progressed on Sundaya. 
The total cost to the State was $239,590.90 


tn nerve strain it was much more 


ROUTE 5 Section 2, Starting at the east end of the i 

3 the Mugeonetcong river in the Borough of Hhekebtatown and ending 
at the Netcong ‘Biea Lake road opposite the house of Max King a 
Giestence of 6,601 miles was improved by State Labor crews, The 
width of the right of way is 50 feet and is practically all new 
right of way except about .6 of a mile which takes in part of 
the old Budds Lake road and this was only iaid ont 35 feot wide; 
‘tn 1867. The roads between Budds Lake & Hackettatown might almost 
be called private as they simply ied from one house to another, 
The line finally edopted was worked out by Fred Saimon the County 
Engineer but though opposed by the local owners was finally ecke 
nowledged as the best line over Schooleys mountain. The oid 
route from German Valley over Schooleys mountain had a maximum 
grade of 12 per cent and was the main route from Morris County 
to Hacketstown and the Delaware river. 


ROUTE 1 Section 5 begins in Hightstown and extends to the 
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bridge over the Millstone river, This ridge was rebuilt to 
take care of the increased traffic, ‘The pavement is 1,458 
miles long by 18 feet wide and has a depth of 10-1 /2 inches 

in the center and 8 inches on the sides — finished with 
bltuminous shoulders each $ feet wide, 


Street and Rogers Avenue, the vou aieiaa accbion of Hightstown 
where the bituminous shoulders were omitted and the street 
paved from curb to curb, the borouch authorities paying for 
the extra width beyond 20 feet, 

Thé cost of the completed section was $154,576.51 
which was paid in 1922, 


Sseetion 9. 


The State Hichway mileage on January 1, 1924 was 


as follows: 


County Miles ees Rte 

Atlantic 52.870 1 Jersey city to Trenton 60,363 

Bergen 10.310 2, Trenton te Camden 84.560 

Burlington 52.379 S,Comden to Absecon 506282 

Camden 38.778 4,Keahway to Absecon 111.66 8 
Cape May 48.870 5,Newark to Delaware 

Cumberland 42,901 River Bridge at Delaware 6£,.080 

Eesex 22.304 6,Cemdon to Brbdgeton & 75.382 

Gloucester 21.926 TyHightotown to Asbiiey Pk. 27.579 

Hudgon 4.640 8,Montelair to N.¥.State 48.500 

Hunterdon 21,497 9,Eligabeth to Paiiiivamere 494450 
Mercer 34,128 10,Paterson to Ft.Lee Ferry 10.310 
Middlesex 47,865 liNewark to Paterson 3.947 


~ 26 wo 


Monmouth 66.3547 -42, Paterson to Phillipsburg 40.428 


Morris 56.105 13,New Brunswick to Trenton 25.047 

Ocoan 52.036 14,Be¢g Harbor City to mg 46.770 

Passaic 20.260 18,Bridgetown to Cape aay Us. 5.501 

Salem 29.867 16,iorristoew to Trenton 36,676 

Somerset 46.490 

Sussex 21.540 Exelusive of routes 

Union 204995 added to Legislature Mach. 

Warren 46.470 08.1923 128.273 
728,273 


The portion of Route 17, from the northerly line of 
Hackensack to the New York State Line was tkken over by the 
Commission on Jamaryy 1,1924, thus adding 15.818 miles to 


Bergen Counties mileage and to the totals 
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The following roads were started and completed 

under the present Commission and paid for from the Motor 

Vehicle Aid. Camden County, Evesham road 2.117 niles long 

by a graded width of 350 feet and paved 20 feet wide on an 

old macadam foundation; this pavement constated of 3 inches 

of sheet asphalt, thoroughly compacted. 
The State's share of this work coat $25,170.23 
Kaighn Avenue .122 miles long consisted of 

the same asphalt finish on vroken stone base + The 

cost to the State waa - - = ~ -~ 3,232.43 
The Moorestown Pike Section 2 patching 329.60 
Hudson County repaired the Bergen Turnpike 

for a distance of 3.11 miles by reshaping the macadan 

foundation and finishing with 3 inch penetration; 

The pavement is 20 feet wide and cost the State 45,000.00 
The County Avenue was reaurfaced for a dige 

tance of 1.75 miles and a width of 20 feet with sheet 

asphalt. The State's share of this was 55,000.00 
Salem County finished Seetions 2 and 3 of the 

Pennsvilie~salem Read, a distance of 24843 miles. 

This was graded 30 feet wide and paved 20 feet wide. 

The State paid 50 per cent of the cost, viz: 45,174.20 
Sussex County paved Newton Avenue, Sussdx, 

for a distance of .035 miles, a with of 36 feet. 

The State's share of this was 1,715.84 


Also Mill Street,in Sussex Boro, « distance of 
075 miles by 50 feet wide at a cost of 6,477.50 
Union County finished two short sections with 
concrete, viz, Springfield Avenue, Branch Mills 1425 miles 
long and 20 feet wides The State's share was 22,621.01 
and the New Providence section .94 miles long, and 


paved 22 feet wide. The State's share of thia was wg 875 34 


The total spent by the State for these was $231,661.95 
The State paid Sussex County from the State 

Ald Fund for grading and drainage of IreedomeStillwater 

Roads $ 15,000.00 
The following work under Motor Vehicle Aid 

was let in 1922 but was not finished until 1923 « 
Camden County - Cove Road «63 miles long was 

paved with sheet asphalt on a refinished macadam base 

to a width of 20 feet and a depth of 3 inches. The 

State's share was § 9,156,85 
Road construction during 1923 consisted in 

the completion of the following State Aid jobai- 
Cumberland County, Cohansey-Husted Gravel 

6420 miles long, graded 50 feot wide,paved 20 feet 

wide, State's share 22, 229.93 
Hssex County,Laurel Avenue, concrete 

i835 miles long, graded 50 feet wide,paved 20 feet wide=''40,992.30 
Hudson County-Bergen Pike, graded 66 feet 

wide,paved 40 feet wide, State's share 34,558.96 


2 


Morris County+Long Valley, Hunterdon Co. 

Tine 3.955 miles long, srading and drainage only § $13,131.29 
Ocean County, Barnegat-Buddtown Section 2, 

2023 miles long, gravel 24 feet wide, State's share 68,155.40 
Jacksons Hllls-Imlaytowm 2633 miles long 

gravel 24 feet wide,State's share 65870649 
Passaic County, Belmont Avenue,Passaic, 

«722 miles long,concrete 15 to 45 feet wide 27 , 814.85 
Somerset County,Watchung Avenue «74 miles 

long, graded 56 to 40 feet,paved 20 feet wide with 

bituminous mecadam,State share 125,332.34 
sussex County, Fredon-Newton Section 2, 

,74 miles long, graded 30 feet wide,concrete 18 feet 

wide 10,998.76 

and Yollow Prame-Predon grading and drainage 3466 

miles long, 30 feet wide 19, 246.53 
Warren County-Washington-buttzvilie 

+548 miles long, graded 30 feet wide,paved 18 feet 


wide with conerete, State's share 


The amount spent by the State for bridges 
during the 1923 was composed of several dependent 
itema.s There were 16 bridges completed and paid for in 
the year.19 bridges were started and completed; 30 
bridges were started but not completed, thus making a 
total of 65 bridges under construction in 1923, 


A 
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The Com 


mission inspected 24 bridges and approved 
and accepted theme 
The cost of the bridges started before January 1923 


wag - ~ ~ - ~ “ $842,431655 
The cost of 19 bridges started'and coms 
pleted in 1083 ew ~ = 296,575.56 


Making a totel spent on finished waited 191 \080;j60% 048 
in addition the smount spent for bridges 

under construction but not completed was - =<  $1.371.589.16 
Making the total paid on bridge work - §2,314,734.73 
Another factor in the cost of the con+ 

struction of the Stete Highways was that of pur~ 

chasing the necessary land required for straightening 

and widening the routes selected. This work consisted 

in negotiating for 401 parcels neededs The reault wad 

ag follows: 279 agveements were receivedy 234 were 

accepted by the Commissions 46 were roferred for con» 

demation,of the latter 3 awards were made. ‘The cost 

of maintenance on the 625.534 miles,plus the roads be+ 

tween the bridges on the old pike ~ ~  « 14300 

Plus the duplication of dist.son the 


Lincoln Highway + ~ - 1+812 
Plus the duplication b@ ween Cranford and 
Hiizebeth - = - 14750 


and institutional roads,not part of hichway 


system - “ ~ 2.848 
This brings the total under maintenance to 33.72 


The coat of this maintenance for the year was $1,157,087.87 

Another factor in road improvement was the Township Aid 
Aet passed in 1916; this provides that the State may grant ald to 
townships for the grading and drainage of unimproved township rondns 
The money set aside fer this purpose under the provisions of the 
original act was 95,000 to the townships in each county, maicine 2 
total of $105,000.00 in the State. This noney wag taken from the 
receipts of the Motor Vehicle Aid Pund and the State at that time 
paid 50 per cent of the cost of the work. The 1916 Act has ainse 
been changed so that ths sum has now been inereased to 625,000.00 
for each township in the 21 Counties of the State, makeing a total 
of $525,000.00 in the State, and the State paying 75 per cent of 
the cost of the work. 

On July 1l,yl923,applications were on file under the pro- 
visions of the Township Ald Act requesting a total State share 
of $508,809.11. In quite e number of counties however, the total 
asked for exceeded $25,000.00 but it was not legal to approve any 
amount exceeding this. 

The total highway mileage in the State outside of cities 
and towns is about as follows: 


Township roads 4152525 miles 
County roads 2,96, " 
State Hichways e726" 


Total Bs 2 rie 
The township roads comprise 78 per cent of the total 
hishwey mileage of the State. 
During the year 1925 there were 186.58 miles of township 


aid work under construction costing about $1,000,000.003 
85.38 miles of this total was completed during the year at 

a cost of about $500,000.00; the State's share being 
$311,000.00. This is an avreage cost of about §5,800,00 per 
miles ; 

There waa apportioned to the 21 counties of the State 
the sum of $2,500,000.00 from the Motor Vehicle Fund for the 
year 1925, the basis of this apportionment is an adaptation 
of the plan used by the Federal Government. Three factors are 
considered in determining the amount to be distributed to each 
county» These are the percentage of county erea, county popula- 
tion and county highway mileage to the total of each of these 
factors in the State. These are determined and the acreage of 
these is taken as the percentage to be used for each county. 


the apportionment to each County is as follows:- 


Atlantic 129,275.00 
Bergen 154,975.00 
Burlington 170,000.00 
Camden 104,575.00 
Cape May 84,075.00 
Cumberland 117,325.00 
Essex 235,050.00 
Gloucester 78 ,000,00 
Hunterdon 71,950.00 
Mercer 112,025.00 
Middlesex 147,975.00 
Monmouth 149,625.00 
Morris 122,100.00 
Ocean 118,450.00 
Passaic 146, 225,00 
Salem 78,1.50.00 
Somerset 66 550400 
Sussex 78,725,400 
Union 84,575.00 
Warren 


66,350.00 
$2, a eS 


This money is used by the counties for the repair, 
maintenanee and reconstruction of improved county roads. 

fhe State Highway Commission has adopted upon the 
recommendation of the New Jersey Association of County 
Engineers, standard cautionary and direetionary signs. A . 
copy of these signa has been forwarded bo each county 
engineer and they will be erected on county roads through» 
out the State. ‘These will also be used on the State Highe 
ways so that a uniform polley of marking will be used through~ 
out the State. 

The first Federal Aid Funds on road construction in 

New Jersey were used in Salem County on the Pennsgrove~ 
Woodstown Road, a county road in Salem County, before any 
State Ulghway System was established. The project atatonent 
for this work was submitted to the Covernment on March 12,1917, 
the Federal Government's apportionment was 659,212.68. This is 
now Imown as the Harding Nighway and extends from Pennsgrove to 
Atlantic Clty. 

Previous to 1023,the Federal Government paid 50 per 
sent of the cost up to $20,000 per mile. 

In 1925 this maximm share was reduced to $16,250.00 
per mile end in 1924 the Government's share will be limited te 
$15,000.00 per mile. 

Traffic Counting | 

Sixty-three stations were established in the State 


+) 


where traffic counts are taken at regular intervalas 
At the most important points these traffic counts 
are taken 24 hours per day for an entire woelts 
fraffie counts taken at several points in the State 
during 1925 show the following information for a 24 hour period. 
State Highway Route #8 White Horse Pike = 11,000 cars 
a ’ " #1 Albany St.Bridge - 12,000 * 
* . _" #4 Morgan SosAmboy + 19,000 * 
" % * #1 Rehway ~ 22,000 * 
The maintenance and operation of bridges during. the 
past year has assumed a greater importance than in any previous 
yeare Very considerable major repairs were made te the Island 
Heights and Seaside Park Bridge under contract,and by the 
division on the Ocean City Bridge. Very considerable major req 
pairs te the operating machinery of the Passate River Bridge, 
between Newark and Jersey City. 

A complete inspection of all bridges in the syatem 
late in the yesr indicates that,with the exception of sone 
bridges which have been recommended for reconstruction, the 
bridges on the entire system are, in general, in better cons 
dition than ever before, both as to structural condition and 
preservative paint coats 

Due to the allotment of large quantities of war 
surplus material by the Government, the department crew to such 
en extent that it was found necessary,during the year 1922, to 
erect a large and modern service station for the purpose of 


properly housing and maintaining of our equipment, together 


4 
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with sufficient lend to allow for future development. 

A very desirable 24 acre tract of land was secured 
two miles northwest of Trenton on the Trenton branch of the 
Reading Railroads a 

On Auguet 1, 1922,the buliding was completed and 
eccupied. The plant is mown as the Fernwood Service Station. 
The various buildings are as follows! + Main garage building, 
400 feet by 100 feet, one story high of fireproof construction, 
namely a steel frame with brick curtain walle. In this is an 
offles room 40 feet square, also a wash-room 40 feet squares 
A space 10 feet by 12 feet is partitioned off for an emergency 
hospitals 7 

Tn addition to the servite plant,the following 
storage buildings have been ereeted: 

Two cold storage bulldings 260 feet by 6O feet e@achs 

One steol building 100 feet by 65 feet. 


One steel building 100 feet by 30 feet used for 
storing construction and malntenance materials. 


The teating of the various materials used in State 
and State Aid highway construction during the year 1923 was 
performed in the same laboratory ag in previous years. The 
chief work of a laboratory can be enumerated as follows: 

ie To insure that the materials used are of 
the proper characters 
2» That these materials are used in the manner 


specified. 


Se That the pavements constructed have the required 

physical and chemical properties and compositions 
| The general character of concrete pavements and 

foundations was previously determined by concrete cubes or 
cylinders cast during constructions When about a week old 
they were sent to the laboratory and their strength deter- 
mined when 28 days old, These cubes gave only part of the data 
required as they do not show the thickness of the pavement or . 
the position of the reinforcing material. Neither do they 
always correctly represent the average density or strength of 
the concrete. 

Consequently, since the cores cut from a finished 
concrete pavement or foundation enable us to determine the 
density, strength, thickness, position of reinforcing metal 
and character of subsrade it 1s beat thet the character of the 
concrete in both concrete pavements and foundations be determined 
by cutting cores therefrom instead of by the test Cubes: 

The calyx core drill has proved quite conclusively 
that the general character and thickness of a concrete pavement 
or foundation cannot be judged from the appearance of its sure 
face for the value of these pavements varies with their thick» 
ness, densities and strengths The core drill has made 4% possible 
to easily determine these factors. ‘These cores also enable us 
to detect and correct errors in methods.of construction that 


might be otherwise overlooked, 


During the past season two complete core drill outs 
fite have been employed but were not able to keep up with 
the work; hence it is indleated that three core dérilis be used 
during 1924, 

The following highway routes were added by the lecis~ 
lature by an act signed March 23, 1023. 
: Route 17, Newark via Kearney, Rutherford, Hackensack, 
Ridgewood end Ramsey to the New York State Jane, the distance 
in Bergen County being 2625 mile and in Hudson County of 145 
mile, a total of 28.00 

On the the sams route from a point on Route 
Nos 6 at Westville and continues through Thorofare, Paulse 
bore, Glibbstown and Bridgeport and thence to Pennesrove, in 
the Gounty of Salem, comnecting at said potnt with the pride 
posed State Highway, Gloucester 16.00 mites 

Salem 440 * 


* 
Route 18,Pennsgrove via Sharpstown, 
Woodstown, Pole Tavern, Himer,Malaga Buena, Mays 
sending, Pleasantville to Atlantic City, Salem 2346 


Gloucester 8.0 
Atlantic 380.8 


Also Hoboken to the New York State line sal 
vis Weehawken, Weat Hoboken, Town of Union, North 
Bergen, Fairview, Hudson, Ridgefield, Palisade Park, 
Fort lee Bergen, Englewood Cliffs, Tenafly and Alpine 20,00 


fen 


Camden to Merchantville, through Moorestown, 
Mount Holly, Pemberton , New Lisbon, browns Mills and 
Lakehurst to Toms River and ending at the jumetion of 
Route Noe 4 with the Tors River,Burlington - - 29% 


Lakelmrat Road at Toms River, Camden = = 342 
Cceen = ” L796 
50400 
Route 19, a point on Route Nosl4 at Seaville 
via Palerma, Marmora-Beesley's Point, Somers Point to 
Pleasantville and Cape May - = 72 
connecting with Route Noe 4 at Absecon, Atlantic 10.8 
15400 
Route 20, a polnt on Route Nosed extending 
vie West Rerlin, OGlbbstown end Neddonfield,connett~ 
ing with Hadden Avenue in the Boro of Hnddonfleid, 
end continuing to the approach to the Delaware Kiver 
Bridge, « - “ ~ - Camden L302 
13.2 
Route 20,Westville to Miliville commencing 
at a point on Route 6 at Westville and extending 
through Hurffville, Glassboro, Cumberland +2 
Malaga and Vineland to Millville, Glousester 24.0 we 


Berlin to Blue Anchor, kmown as the 
Berline~ "Blue Anchor Road", thence from Blue 


Anchor to Mays Landing, Camden 12.5 


Known as the Mays landing Road, Atlantie 1305 


From Route Noe? at Five Points 


in the County of Burlington, vie Burlincton 50400 


Moorestown, Evesaboro, Cross Hoad, Atlantic 
Medford and Atsion,to Route HosS, Camden 


at Hammonton : 
Total additional mileage excluaive of Rt.ll 


Route 11 (as originally laid out,still to 
be taken over or disposed of) 
Newark to Paterson vila Belleville, Essex 4.0 
Bloonfleld,Nutley and Passaic, Passaic 045 
Route 11 (as texen over by State Highway 
Comuls sion) 
Newark to Paterson via Belleville 
Nutley end Passeic, Essex 


On May 1, 1923, 


The records of the department show that there were 
outstanding contracts for the construction of highways in 


4.5 


36947 


the amount of $6,703,203.60, covering 102.814 miles of high= 


way, plus the amount of $286,663.79 for bridge construction. 


there were also outstanding county and township ald projects 


in the amount of $3,590,632.52. In addition to the completion 


of this work, the commission outlined a construction program 


for the year 1925 aggregating 75.824 miles of thisprogram 


there has been placed under contract to this date 664525 miles 


at a total contract cost $5,329,978.05,plus bridge construction 
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at a cost of $1,569,840.21. There was completed of 
Piyeueaet/en seated daira auount of bridge worl 
was paid for. : 
The balance of the 1922 StateRoad Tax available 
and at present placed to the credit of the dept. $3, 200,000.00 
Funds available from Bond issue 1924,25626  24,000,000.00 
Anticipated balance of Mill tax 1,500,000.00 
Pederal Ald $900,000. per armnum for 30 yra. 2,'700,000.00 
plus allotment from Motor Vehicle Funds _ 
for the year 1924 41,250,000.00 
#8 © yeas 4,1760,000,00 
#  * © 3926  2,250,000,00 5 4.850,000600_ 
A grend totel of ~ ” - ” 356 ,650,000.00 


A hew record was made by the Department in the Yeas 
iv24, namely, the construction program for the year was 
practically completed during the working season. The carrying 
out of this large amount of work, together with the completion 
of the unfinished portion of last yeare program, plus the State 
aid work, has resulted in the disbursing by the Highway Depart< 
ment during the past year of 920,740,800.90,which 4s much in 
excess of the expenditure in any one year in the history of the 
Departmente 

the volume of work handled by the Department during 
the year just past included the following:- 


{ 


On account of Department obligations for 


construction (State Road Tax, Bond Funds and Federal Aid) 
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Construction of roads $7 5190, 356.71 
Construction of bridge ) S$, 754,735.73 
Reimburgement to counties on account . 

of work done under the reimbursement ect2,561,956.70 
Expenditure from Motor Vehicle Fund , 
Reconstruction of roads 201. , 537630 
Reconstruction of bridges 8,000. 
Advisory Board Fund db, Oal » 


24 


Maintenance and reeconstrustion of State, 
County and fownship roads 
County Road Construction 


Administration 
Surveying 


fhe roads completed in the northern section were: 

Section 11, Delaware-Belvidere 4.879 miles long runs from 
the Toll Bridge aeress the Delaware Hiver southeasterly to a 
point about a mile and a half northeast of the county seat, 
Belvideres The road throughout its almost entire Length 
follows the line of the Delaware Rivers This waa an old town= 
ship road originally,with a slight eravel surface, thia short 
dength of road contained many dangerous places. These were 
eliminated by the new alignment, as follows: the right angle 
turn under the Delaware, Lackawanna and Weatern Railroad culvert 
at Station 76; the narrow stretch along the Delaware River he« 
tween Station 62 and 693 the sharp turn at the Pennsylvania 
Hailroad culvert at stetion 803 and the right angle turn at the 
intersection with the Belvidere, Hackettstown Road. The elimina» 
tion of the death trap at station 76 was accomplished by keeping 


the new road on the weet side of the railroad, between this 
point and the Toll Bridges ‘his new location also eliminated 
the dangerous grade crossing at the Delaware Station and the 
nerrow one wey undevcrossing at ateation 464 

The widening of the portions of the road along the 
Delaware River, between station 52 end 69, roquired an eighteen: 
to twenty foot f111 in the river, as widening on the east aide 
was impossible on account of a wentyotive foot railroad 
embenimentse As aresult this sixteen hundred feet of road is 
no Longer a source of worry to the usergs At station 81 an under 
grade railroad culvert at the foot of an eight per cent gerade 
with a right angle turn entirely obscured by the culvert itself 
hes been replaced by a six per cent grade, a thirty foot width 
of concrete pavement and a line of sight over three hundred feet 
in lengths 

About forty per cent of the entire alignment was con- 
structed over new locations In making the new construction 
thirty teat wide,1lt was necessary to widen entirely on the west 
sidé on account of the railroad embaninsent on the east. 

Gwlng to the exposed location of the improvement, the 
pavement was leid with a double line of reinforcements. 

The total length of the project ta 44879 miles, 40% 
of the improvement was laid over new right of way, thus making 
a saving of 2.200 feet in distance. 

The maximum grade was reduced from 10% to 6.42%. The 


maximim curvature was reduced from 47 degrees and seven right 
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angle turns, to a maximum of 20 degrees on the new construce 
ti one 

the latter curvature existing at the Pennsylvania 
Railroad undererogsings Except for this one instanee, the 
curvature was held to six degrees. 

the cost to date 1s §259,960s642. 
Section 12, Netoong Canal culvert road a length of 2640 miles 
extending from the Leckawemne HKallroad Station in Netcong to 
the intersection of the Ledgewood Hopatcong Road at the canal 
culvert, just west of Ledgewoods On this job, a grade crossing 
in the center of Netoong and a very narrow overhead structure, 
with bad right engle epproaches, in Netcong, were eliminated by 
keeping the new location on the southerly side of the railroad. 
Due to the abandonment of the Morris Canal, 1% wag also possible 
to eliminate the narrow and dangerous Canal Culvert underpass 
at the Ledgewood ends A saving of 1,000 feet in leneth was made 
by relocating the old line. ‘The maximum curvature was reduced 
from 17 degrees to 9 degrees by relocating 28.6 per cent of the 
entire lengths Om all of the heavy grades a thirty foot pare+ 
ment with curb on either side has been useds ‘Three fifths of 
the entire length ls ef this types York waa not finished he« 
cause of freszing weathers 
Seetion 13% The Budd Leke~Neboong Road 1s656 miles long wag 
graded end drained only. The new alicrment Mea between 


Stations 4 + 50 near the end of the oresent concrete pavement 


at the Budd Lake end and Station 68 at the end of Leke street, 
Netcong. Between these limits, the old road has twelve curves, 
some of which are almost right angles and have been the cause 
of many accidents. The new line in this same distance has bub 
four curves, one of which is a four degree and the others are 
two degrees or less. All of the work was completed during 
the month of July. 

The concrete paving of this section was let September 
9, 1924. Work started September 17, 1924 but cold weather caused 
it to cease December 13, 1924. ‘The main pavement was completed 
on December 25, 1924, only drivewaya and intersections remain to 
be completed. 
Section 14 of this route extends from Keeler street the Seven 
Bridge Read, through the business section of Springfield Town» 
ship, a distance of 0.545 miles. The section while short in 
length was deemed to be of sufficient importance to be im» 
proved quickly, due to the fact of the heavy traffic using it, 
because of the radiating roads through 1t leading to the im 
portant business centers of Newark, Elizabeth, Plainfileld,ete. 

Work was started on July 30, 1924 by removing the 

large trees in the center of the town which were within the 
graded width of the road. Half of the road was excavated at 
a time as local traffic had to be maintained and the other 
trollg track kept intact witil the cars could run over the new 


tracks 
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An agreement was entered into with Springfield Township 
which provided that the extre paving and curbing beyond the 
central 29 foot strip was to be paid for by the municipality. 
All of the concrete pavement was finished on November 11,1924. 
Following the completion of the pavement, the curbing and other 
minor items were completed. All of the work was completed on 7 
December 20,1924. 


fhe total final cost was $48 574475 
State's share 35 4743470 
Municipality's share 12,851.05 


Section 2, Montclair-Veronas This project forma the gateway 

to Route 6 which extends from Montclair across the north central 
part of New Jersey to Untonville,N.¥. This work consisted mainly 
of a road intersection on a large scale. The length of the con« 
tract is only 567 lineal feet. 

The pavement was laid 40 feet wide with curbing on each 
side and the intersestion of Bloomfield Avenue two 40 foot 
approaches were constructed im wing formation with a triensular 
contral plaza. Previous to construction the old approach had 
always been a source of danger and the same made a right angle 
intersection with Bloomfidld Avenue and the grade and sight 
distance were poor. The total final cost was 636,637.65. 

Section 4,Charlotteburg-Smith Mills, a distance of 2.983 miles 
was paved with conerete 20 feet wide by 8 inches deep.e The con+« 


tract was awarded in August and work was started Auguat 24,1923 
os Oe ae (DP pea 
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and follows the Pequannock River Valley for tts entire length. 
The maxinnum grade was reduced from 8.3% to 7%. The actual work 
was started the 24, 1923 and completed October 50,1924. The 
work was accepted November 10,1924, 

The total cost was $518,565.01. 
Section 4. The Charlotteburg-Smith Mille Road, extending from 
the southerly end of Section 44 to Smith Millis,a distance of 
2.983 miles was improved with 8 inches of concrete, 20 feet 
wide, laid in the center of a 30 foot graded roadway. The 
maximum curvature was reduced from 35 degrees to 12 degrees. 
the maximum grade was reduced from 8.3% to 7%. Three large, 
heavy cement rubble masonry retaining walls had to be constructed. 
there were four bridges included in the road ¢ontract, two of which 
were entirely reconstructed and two rebuilt making use of the ex~ 
isting abutwents, which were extended. In all bridge work, it 
was necessary to construct one-half at a time in order to prow 
vide for local traffie. The work was completed on October 30, 
1924 and accepted on November 10, 1924. 
Section 44 is a continuation of Section 4 and carries to work 
to Newfoundland followine the line of the Pequannock River, 
through thig hill section of Northwestern Passate County » 

Heny worth while improvements were made in the Aligne 
mont, 52% of this seetion wag bullt over entirely new right of way. 
The maximum grade was reduced from 8% to 7% but the greatest change 
was made in the alignment ag the maximum curvature was reduced from 


fi 
on te 


¢ pe 


“Fy 


Route 9 


52 degrees to 12 degreea, It was impossible to secure a 
detour for this road during construction; therefore,all traffie 
was teken care of on the half width while the opposite side wag 
being constructed. This traffic was so heavy on Saturdays thet 
ali work had to be stopped. The timber ¢dorduroy which was 
originally designed to be placed over the swamp in front of the 
Cherlottaburg station was substituted by ae reinforsed concrete 
mate Tests wore made for good bottom which was found about thirty« 
three feet below the original ground. Filling of this portion 
of the road continued until Novesiber 25, 1924, when subsidence 
seemed to stop. 

Due to settioment on this swamp, the contractor could 
not finish on times 

On account of the steep grades, the pavement between 
stations 75 and 92 is thirty feet wide; between 92 and 101, it 
is £5 feet wide; end between stations 108450 and 11G+l4, it is 
30 feet wide, the remainder being 20 feet wides The work was 
completed on December 6,1924. 
Section 12, Plainfleld-iieatfield 2.583 miles long from the clty 
line of Plainfield to the depot park in Westfield. ‘The original 
plan provided for a pavement 20 feet wide with 5 Toot shoulders 
along its entire length. On July 1, 1924, after the contract 
had been awarded, the Town of Westfield decided to pave the whole 
40 feet width of the roadway. New conerete curbs were also con+ 


structed and storm sewers provided for. Notwithstanding this 
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addition to the work, the contract was finished anead of times 
The total coat of the improvement was $166,624.73 
The State's share was 126,013.43 
The Town's share was 2 40 , 611250 
Section 15 of the same route from the Intersection of 
North Avenue and Yest Broad Street, Westfield, and extends to 
a point just west of the Lehigh Valley ReR.Bridge in Roselie 
Park, bolng 3e2 miles longs ‘This improvement covers four 
municipalities; three of which entered into an agreement with 
the Commission for full width pavement as followa: 

Through the business section of Weatfield, the pavement 
wag laid 40 foet wide between the curb iinegs In cranford full 
width pavement was constructed through the length of the tome 
ship except a short section in the business center where a Long 
stale improvement ia planned. 

in order to complete the work im the 1lo24 construction 
season, two mixing plants were used. In addition to the road 
pavement nearly 15,000 lineal feet of concrete curbing was 


constructed, at average rate of 400 feet daily» The total cost 


of the work was $280,134.50 
States share 200, 517476 
Waniclpailtyta share 79 ,816074 


Route 10 Section lAsArcadian Way-Fort Lee Ferry a distance of 00524 milese 
This project with Section SA and G from the final conneoting Links 
im Route Nowld, which extends from Paterson toe Fort Lee Ferry at 
Edgewater. This section was paved $6 feet wide by 10 inches in 
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aepth with concrete. This section extends over an entirely 
new right of wey which was eraded in 1920. A temporary pave- 
ment of bituminous macadam wes laid on it im 1921.4 For the 


present work, the above mentioned pavement was searified and 


reshaped in order to reseive the new 10 inch concrete pavement. 

The maximum grade is 665 per cont and there is a total 
rise of 204 feet from the foot to the tep of the Palisades, 
the paved widt» ie 36 feet with a granite curb on each side and 
& 5 Loot spate vrovided for sidewalk on one sides All concrete 
pavement was laid August 22, 1924 and the contract completed 
Septenber 5, lugd, 41 days ahcad of times 

The tetal finel cost waa $148,677s97« 

Section Nes ZA, Broad Avenue, Ridgefield. 

Thia section, together weetiony 1A and 6 comprising 
the connecting links which mark the entire completion of Route 
10, from Paterson to Port Lee Perry at Edgewater. This section 
ia only 0.464 miles long by 20 feet wide and 8 inches deep of 
concrete, plus a few street intersections The job was completed 
in 43 1/2 working days. Ita cost was $26,889.70. 

Ssetion 6 of this same road having a length of 3,748 
miles extends fren the easterly end of the Passaic River Bridge, 
Paterson, to the westerly city line of Hackensack and from the 
final link of Route 10, from Paterson to Fort Lee Ferry. 

The graded width of the new highway is 80 feet, 


20 feet of 8 inch concrete with 5 foot earth shoulders on each 
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sides On grades,in order to take care of the drainage, the 
pavement was widened to 30 feet and a concrete curb was built 
On each sides All of the work was completed on OCetober 18,1024, 
20 1/2 working days ahead of the schedule sot. 

fhe total cost was $205,475.23 
Sections 6 and 7» Wain Avenue City of Clifton. These sections 
extend over Main Avenue, 4u the Clty between Paterson and Passaic. 
As the same contractor waa low bidder on both sections » they will 
be considered as one. The total length of the job ta 1.63 miles. 
The width of the pavement is 21 feet and its depth is 7 inches. 
The pavement is of sheet asphalt on a concrete bas@e The cons 
crete base was laid by a local contractor the asphalt was 
laid by the State At 


ghway maintenance divisions Due to the fact 
that this improvement lies within a mmicipality with a population 
of over 16,000, the Highway Commission, according to law, is 

not in a position to contribute the usual funds thet apply on 
highways through municipalities with a population under the above 
mentioned limit. 

The improvement included the paving of the trolley 
tracks with reclipped granite blocks on concrete foundation and 
piacing of concrete foundation for roadway pavement between the 
tracks and curbing On each side. It was originally proposed to 
include asphelt pavement between the tracks and curbing on each 
side. It was intended originally to include asphalt pavement 
among the contract items. However, the bid) for the same when 
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regolved wes considered exeeasive and this item was omitted 
from the contract. After the completion of the first contract, 
bids were again reuel ved on the placing of sheet asphalt toys 
the prises were, however, agein considered excessive and finally 
it waa agreed by the parties interested that the Maintenance 
Division plate the pavement at a cost of $1476 por square yards 

she work wag finally completed in June 1924. 

The totel cost was $122,058.08 

the State's share was the agreed amount $60,000.00 

Leaving the municipalities share at 61,058.08 
Section 9, Washington Avenue, Belleville, has a length of 1.480 
mllos» The pavement is of asphalt and Stone Block on a conerete 
foundation, the total depth of the pavement is 9 inches and ites 
width 1s 60 feet. The job extends from the northerly clty line 
of Newark to the Nutley town lines 

Agreensnts were ontsred inte between the Tow of Belle- 
ville, the Public Service Nallway and the State Highway Com 
mission on the following basis: 

The State Ei chway Commission to provide for the grading 
and paving of the contfal strip 22 feet in width. This to 
include the necessary paving of the relocated trolley tracks 
which were placed in the central portion of the highway. 50 per 
cent of necessary storm water drainage located within the hich+ 
way limits was also paid for by the State. The Traction Company 
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agreed to place its tracks in the center, furnish the necessary 
track materials, also ihe sum of $6,000.00 toward the cost of 
new track pavement which was eceepted in lieu of all obligations 
to maintain the track pavement. 

All other work to be taken care of by the Town of 
Belleville. 

the contrast was let two late in the season to 
assure final completion of all work so it was decided to con» 
fine the 1924 work oh the northerly section, between Jerolemon 
Street and the Nutley Towm lines on November 5,1024,a22 work 
which 1% was planned to heve completed during the 1924 season 
was finisheds 
Section 6, Port Colden~Stephenaburg, a Length of 4685 miles. 
The width of the concrete pavement varied from 20 to 30 feet 
and its depen wag G@ intheas All of the road pavement was com- 
pleted on December 15, 1924+ The cleaning up and trimming were 
left until Spring,as a result the whole contract was not finally 
accepted and paid for until May 18256 The final cost was 
$352, 067445. 
Section 7 of the same road from Stephensburg to the Hackettstown, 
sohooley Mountain Road comprises the easterly four miles of the 
improvement between Port Golden and Hackettgtowns The maximum 
grade was reduted by one per cent and the maximum curvature by 


six degrees. 2/v per cent of the new alignment is carried over 


Route 16 


a new right of way. Work on this was started on May 106th 
and completed om Deseriber 12, 1914. ‘The pavement was of 
concrete 8 inches deep and varying in width from 20 to 30 
feet. The final cost was $253,346.97. This contract also 
included the building of four new bridges and the changing 
of the course of the Musconnetcong River at two locations, 
thus greatly improving the alignment of the road, 
Section Now 6, Passaic River to the Morris Township line, a 
distance of 2.766 miles from a point about 600 fest north of 
the Pagsaic River to the Morria Township line. ‘This road is 
known locally as Mt. Kemble Avenue and follows the easterly 
slope of the ridge upon which Washington established his camp 
in 17796 

The alignment was changed at only two points, viz: 
between stations 205 and 208, which greatly improved the 
dangerous curve and steep grade at these points and at the 
southern ond where a new bridge was builte ‘The work was com= 
pleted August 6, 1924. This contract, together with Section 6A 
formed the last links in the completed paving on Route 16, be+ 
tween Somerville and Morristown. 

The total cost was $208,633.22 

the bridge over the Passaic River at the southern end 
of the Job cost $32,531+84, and was finished and accepted on 
September 30, 1924, ‘The work was finished on October 1, 1924. 


Section Noe 6 From Bernardsville to the Passate River, a distance 
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Route I « 


of 2185 miles was paved with concrete from Quimby Avenue, 
Bernardaville, at the end of the 18 foot pavement on Section 1. 
The new road runs northeasterly to Blaziers Corner, thenee over 
the road leading to Madisonville for about 1000 feet. Prom this 
point it follows a new right of way to Route 16,Seetion 6,about 
60O feet northeast of the Passale Kiver at Van Doren'ts Mill, the 
result is a great improvement in both line and grade over the 
old highways ‘This new right of way forced the construction of 
a new bridge 130 feet down stream from the old bridge which 
was torn down efter completion of the new road. The maximum 
curvature has been reduced from right angle turns on the old 
road to a maximum curvature of 5 degrees on the news Bernards 
Township made an agreement with the department to pay for the 
extra width of pavement in the center of Bernardsville. The 
total cost to the State was $164,406.58 
The cost to the municipality was 11,57457 

In the Central Construction Diviston,there were 
54.821 miles under construction,of these 43.958 miles were 
finished during the year as follows:« 
George Street, New Brunawieck, a length of 1500,feet of track 
reconstruction was started but was stopped by the early cold 


weather « 


Route 4 - Section 20, Manasquan River, Sea Girt, 2.852 miles long,paved 


with concrete 20 and 35 feet wide by S inches deep. This im- 


provement beging at the Manasquan River and runs through the 
ey ef) 
eo ae 


Route € = Geet 


ening the pavement through ite bausinesa seotlons 
Henge from the total cost of 9292, 055015 


ledueted the boro'a ghare, vine 
leaving the Stete'ts share ot 


Wiiminations Thia work consisted 
0hes to the overhead bridge being cons 
atructed by the Pemnaylvania raliread over ite tracktes. the work 
was not Liniehed until Jamey 1920. 
Seotion Gl, Point Flesaent-Lewrelton foad having a Lemeth of 
4.096 miles wae ageepted aa finished by the Miehwar Coen! 
om Werch 85, 1024+ hie road wag graded to the standard 50 feet 
end paved 20 feet wide by & inches deep and finkehed wlth eravel 
shoulders 5 feet wide by 6 Inches deep. 9366 per cent of thie 
work was Simished during 1928. ‘the whole au whe completed on 
Mereh 17, 1924. ‘the total cost was 6250,0 The whole work 
wae finished 52 1/2 days ahead of schedules 
Section 22 of thie same road, knowr Street, Asbury Fark, 
end having a length of «464 milee was paved with 8 inehes of 


asphalt on a 6 inch conerete base» Thie pavement was dome from 
curb to ourb, a width of 60 feet, the Clty Of Asbury Park paying 
for the extra widthe The State ehare of the imorovoment cost 
(108,990s05, and cities expense for ‘the oxtra width gaa 

PUG, 804.714 The work waa started in 1925 ond 2766 per cent 

was completed during that yoars 


—. 6O 


Sections 25 and 24 from Toms River to Lakewood, a distance 


ee ‘ 
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of 74464 miles,by a graded width of 30 to 36 feet and a pave- 
ment 20 feet wide by 8 inches ddeps This was of concrete and 
was finished with gravel shoulders 6 inches deep. This job 
was done by the State Department of Institution and Agenctess 
The work was started on May 19, 1924 and finished December 9, 
1924. The total cost was $348,888.65. The work was finished 
19 1/2 days ahead of sehedule. 
Section 25A, Morgan Grade Crossing Elimination on the new cut-off, 
having a length of O.6 miles, was graded 40 feet wide and paved 
with concrete 20 feet widee Only 15 per cent of the work was 
finished in 1924. This section forms the approaches to the 
overhead bridge now being constructed over the N«¥. & LeBe Rail~ 
roads 

Section 26, Cedar Creek to Toms River, a distance of 6.04 
miles.» This old gravel road was graded 40 feet wider, the center 
portion being of concrete 20 feet wide and the remaining width 
was finished with the old gravel. The concrete was 20 feet wide 
by © inches deep and gravel shoulders were made 10 feet wide by 
8 inches deep» Only .6 per cent of the work was done in 1024. 


Route 7 - Section 2, from the golf course to Anderson's Corner, a 


length of 2.611 miles was grade 30 feet wide end paved with 20 

feet of concrete S inches deep. From the golf course to Hamilton, 
a distance of 145 miles the road is being built over a new align- 
ment. This reduces the length one quarter of mile and eliminates 


Route = 


some dangerous curves and an expensive bridge. The completion 
of this work had to be carried over to 1925. 

Sestion 3 of Route 7, from Anderson's Corner to the 
Colt's Neck Road, a distance of 3.793 miles, carries this 
improvement further weate The road was sraded 30 feet wide | 
end paved 20 feet wide with concrete. 8 inches deep and 
finished with & feet of gravel showlders on each side. ‘The 
road was finished November 1, 1924, 33 working days ahead of 
the schedule. The total cost was $173,190.09. 

Section 11, Lincoln Avenue, Dunellen. The improvement 
runs through the business section of Dunellen,as aresult the 
borough shared in the cost of the work of extending the pave~ 
ment to the curb. ‘The pavement as a consequence varied in 
width from 11 feet to 40 and 42 feet. ‘The State's share of 
the cost was $126,501.72. ‘The remainder being paid by the 
borough of Dunellen. The State incurred an additional expense 
for maintaining a detour through the borough streets of 
$18, 521017 

Section 13, From Whitehouse to the Somerset County Line, 
a distance of 2.90 miles, was graded 30 feet wide and paved 20 
feet wide by 8 inches deep and finished with shoulders 5 feet 
wide. The work was started April 10, 1924 and was finished on 
September 26, 1924, Tho total cost of the job was $174,254.08. 

Section 14, from the Somerset County Line to North 


aw © 


Branch, a distance of 2.056 miles was graded 30 feet wide and 
paved £0 feet width and € inches deep with a double line of 
reinforcement on atcount of the wet bases ‘The work was pushed 
ao that it was completed on September 8, 1924, 16 working days 
ahead of schedule. ‘The coat was $114,510.51. The job was 
accepted by the State on Sept. 24,1934. 


Route 13+ Section 5, Trenton-Lawrenceville Road,3.766 miles long 


extends from the Trenton City Line to Lawrenceville. The road 
was graded from 1945 to Sl feet wide and paved from 1665 to 25 
feet wide. These changes in width were caused by the location 
of the trolley tracks, ‘ho work started on September 27,1923 and 
wae finished August 4,1924, The total cost waa $326,213.63. 
Section 6, Segins at the end of Section 5 and rua to. the 
Princeton Borough Line, e dlatence of 4.98 miles and a craded 
width of 27 to $6 feet, The width of the pavement varie d from 
20 feet in the open country to 36 feet in the business section of 
Lawpencevillés The depth of the pavement wag 11 inches, composed 
of S inches of concrete and 3 inches of sheet asphalt. The work 
was atarted on Augnat 21,1925 and completed October 6,1924. The 
State's share of the cost waa 6492,045.42. 
Lawrences Township share was 52,590.14 
A total of $514,655.56 


Route 16 ~ Section 5, South Somerville to Woods Tavern, a 
distance of 2.917 miles. It was graded 30 feet wide and 
paved 20 feet wide with concrete 8 inches deep. The work 
was sterted on September 13, 1923 and finished August 28, 
1924 at a total cost of $219,000.46. In addition te the 
above cost, three bridges were built at a coat of $32,994,203 
1e33 miles of this road was bullt over new alignment which 
eliminated severad dangerous turns and saved one quarter of a 
mile of roadways 

Section 7, Bayard Lane, Princeton, a Length of .623 
miles from Nasgau Street to the trolley track,was improved for 
its entire length and width, the State's portion of 20 feet of 
the width cost $50,660.02; the boro's share of 


the cost was . 14,653.18 
The total = Ke 
cost was $65,515.20 


Section 8, The Harlingen Cut-off has @ length of .422 
miles and in proportion to ite dength is one of the most important 
improvements of the year. This new alignment eliminated three 
dangerous turns on the narrow streets of Harlingen and with the 
$8,000, bridge removes many possible dangers. ‘The pavement was 
of concrete 20 feet wide and 8 inches deop. The road was crade 
to the standard 30 feet. The work started duly 1, 1924 and was 
finished on November 16,1924. 

its total cost was $37,549.80 


the cost of detours on Route 16 were quite large as 


Route 2 


followg:-=- 
Pluckeamin + Somerville $11,242.06 
Passaic River-lMorris Twpsline 3,866.14 
Pluckenin~ Somerville 788,09 
Mine Brook-Bedminister actecaets 
Bedminster ,Pluckamin 55852049 
SOsSomerville«Woods Tavern 24, 9006 046 
Somerville, Royce aad 225 736.19 
Somerville’ Streets 5 oose5s 


Total « 


SOUTHERN DIVISION ) 
Route 2 « Section Nos 46 This line passing under the 


Pennsylvania rallroad was improved te relieve the people of 
Bordentown from the danger resulting from through traffic 
passing through the heart of the city. Tae alignment is much 
straighter. Two railroad crade crossings ave eliminated. Easy 
access is had to the City proper by three roads, one at either end 
end a third in the center. This years work consisted of grading, 
drainage, surfecing of the highway with cindera and the building 
of three bridges. Two of them box culverts of 9 and 10 foot span 
and the third a concrete encased steel eirdes bridge of 97 foot 
span. ihe cost of the entire job was G77,037+22. The work was 
started on August 18, 1923 and was completed July 26,1924, 

~ Section 5 Prom Bordentown to Crosswicks Creek, a distance 
of 2.94 miles. The work on this section was started in 102% and 
completed in the firat half of 1924. ‘The work was done by men 


from the State Prison under e contract between the State Highway 


Department and the Department of Institution and Agenctes. 
The work consisted in widening and resurfacing with con« 


pavement en old macadem roadyleS wiles was saved to a 
width of 20 feet end the remainder to from 25 to 40 feete the 
treet Included the relocation and retatiding of over a alle . 
of trolley tracks This road fumnts ) 
from Bordentown fo Trenton end 


wey Gyatem, 16 Le alae of erent Importenne 
Surlingten County, ae several main improved County hig@ouw 
in Bordentown and thie read furniehee their only outlet te the 


che work wae started on dune 1,1025 and finished on June 
23, 1924) The contract price es adfuated and pala for at 
(211,014449. 

Section 6 of the game route, from Poriington te Pridmes 
bore, a distance of 4.04 miles wae paved with eaphelt on the eldened 
and repaired maceadam base. Tht work of ry ehuliding the base and 
widening the gpading was done by the een of the Matntenarnce tae 
pertuents The asphalt wae aoplted by the Uiien Partne Commerny tx 
very fast times 


the contrast ¢alled for the subface to be applied in 
60 days, while actual work was fintehed in 16 dayos 

The rod proper 18 8 Valuable link in the Stete Highway 
Route ite Be 


Route & « teetion 22, from Berlin to Heamenton, a distenes of 


10675 miles was widened with gravel from 30 to 46 feet. 


the traffle on the White Horse Pike, of whieh this section 
ie & part, haa now exceeded the comfortable capacity of the read 
and thie work fe proparatory to future contract to be let for 
widening the concrete pevronent. 

The work done at thie time conalsted of widening of the — 
grading Drom GO to over 40 feet and the placting ot « & te 1h 
foot, aight Inch gravel shoulder, clving » new width of 20 foots 

The aost of thle work wae 90¢,G5Gs66. 

Tt wee peid for on danaary 6, 1926s 

Seetion 123 from Hammonton toe hgg Harbor, a distance of 
124759 miles, thig,a continuation ef the work of widening the old 
“nite Gorse Pikes The graded width hee been extended from 30 to 
40 feet ond the placing of sufficient eight inch gravel surface, 
So that the combined width of gravel and comorete will be 2 feet. 

thie de seat patti to the widening of the concrete 


it 2e aleo netessery to widen the present width of 50 
feet or lesa to a minimum of elxty-sia fects This work te not yet 
finiaheds 

Seetion 13, Ben Harber to Absecon, a distance of 6422 
miles» hie 1g the third contract let on the widening of the 
White Norae Pike in order te give required width for the needed 
now pavement. As this work was not started until September 17, 
1024,1t waa not finiuhed by the end of the yoars 


Route G6 + Section Noel0 from Quinton to Marlboro, a 
GLetence of 6.46 miles,wes paved 20 and 30 feet wide with 
concrete 8 inches deepe The work was started on May id, 
1924, The road was graded and eraveled 1m 1920 and the 
present contract consisted of laying a concrete yavement 20 
“eet wide and finishing the shoulders, 5 feet wide on cach 
side with gravel giving a paved width of 30 feet. through the 
town of Quinton,at the weat end of the contract, the pavement 
wee made SO feet wide,the additional width being pata for by 
the township. 


The State share of the cost was | $281,593.65 


Quinton Township share SOT 9 OS 
Totel Cost $289,900.70 


this seetion 1s the first of the last two sections 
of this road necessary to be paved to furnish a hard surfeced 
highway from Selem to Bridgeton, thus conneoting the two county 
goats. The road,originally a toll road,was purchased by Salon 
County im 1920 and afterwards became part of the State Hi ghey 


Systems 


SECTION 12, in Cumberland County is known as East Commerce 
Street, Bridgeton, its length is 1, 31) miles. This is the third 
section to be let for the improvement of the road between Millville 
and Bridgeton. This work was done entirely within the city limits 
and was done by the City of Bridgeton under a reimbursement agreement 
with the Highway Commission. 

The improvement consisted of 0.748 miles of 20 foot pavement on 
a 30 foot graded width with a trolley track on the west side and 0.459 
miles of 30 to O foot; pavement with a trolley track in the center in 
the built up section of the City. While the contract was let for this 
section in 1922, due to a controversy about the construction of the 
car tracks, it was not accepted until December 192);, 

The road is one of the most admired improvements in the City as 
it replaces an old dirt and macadam road through the main section of 
the City. 

The cost te the State was cccccccccccccccccccece $63,503.97 

The cost to the City of Bridgeton.....cescseeees 25,022.38 

The people are very well pleased with the improvement. 

SECTION 13, from Bridgeton to Marlboro, a: distance of 
5,746 miles. This is the last section te be let between Salen and 
Bridgeton on Route No. 6 and cempletes the concrete pavement the 
two County seats. The pavement is of concrete 20 feet wide by 8 


inches deep and is finished with two gravel shoulders, each 5 ft. 
wide, and 


beyond this a dirt shoulder 2.5 feet wide on each side, 
making a graded roadway 35 feet wide. In pasaing through 
the Town of Shilo, the old road previously made a right 
angle turn,end further due to the fact that several atores 
had been built close to the Line, the Line of sight was 
very bad. 

Property was bought end five buildings were moved » 
awl tho road peved to a ainimum width of 50 feet through 
thie dangerous spot, the additions] width was paid for 
vy the adjoining Tomslps of Hopewell and Stow Creek, 


the State's ahere of the coat WAS geo ean ee GROO 065,08 
fe Tomeahips pald the gum Ofsassessenses  859266,56 


ROUTE 24 
Section G, Ocean View to Seaville, a distance of 

$4522 miles was graded to @ width of 50 and 40 feet and 
paved 20 feet wide with econsrete having a depth of 6 
inches, It wae further evaded to a width of 40 feet; 
this neeessibated increasing the right-of-way width from 
40 feet to 6G foots 

fhe contract was lot in Septenber 1925, but due to 
bad weather, it was carried over to 1924, It was finished 
early in 1924 of © coos of . » Tt te one of the 
laat Linke in the Route Noy 14. | 


fhe coat of the fintehed road to the StatevesssJ187 ,600,65 

Tm addition two culverts were bullt at a costes 165 ,837,.80 
Section 10, Seaville te “etersburg, a length of 54808 
milea was graded 30 feet wide and paved 80 feet wide by a 


depth * 8 inehes deep of concre tes 


Ae the contract was let so late, the work was 
carried over to 1025, 

SECTION 11 + Petersburg to Tuckahoe, a distance of 
S.297 milo was started on September 10, locé, but was 
not finished in 1924, “his 1s the last section of Route 
Yo, 14 to be built in Cape May County, In building this 
geotion, Lt was found necessary to widen the right~ofevay 
from 40 to 66 feet or more, Within this section are two 
notable improvements, one le the buliding of the approaches 
to om overhead bridge on the Mine of the “ending Ratisoad 
at Middletown, and the other @ change of alignment 
through Tuckahoe. 
ROUTE 16. 

SECTION 4 « Main Street, Miliville, a distance of 
0,906 milea, Thies ie the last work nocosaary to comp Le te 
a paved highway between Oridgeton, the County seat of 
Cumberland County, end Millville, the min manufacturing 
gonter of the County.» 

fhe work is entirely within the olty linite, It 
consteted of the grading and paving of the street to a 
minimum width of 30 feet, Curbs were set for the entire 
length and single trolley tracks were moved from the side 
to the center end the tracks were paved with concrete, 
The construction of thie track was rather unusual + stool 
ties were used amd a conorete surface laid in place of 
ballast, Due to the paving belng laid to the full width 
of the street, it was necessary to put in a atorm sewer, 

The coat of this work wes born by the State, Clty 
ond Trolley Company. 


SHCTION 12, in Sumberlanl County le known as Bast 
Commerce Street, Sridgeton, ite length 1s 1.514 miles. 
Thies te the third seotion to be let for the improvement 
of the rosd between E1llville and Sridgeton, This work 
was done entirely within the city linits and was done by 
the Clty of Eridgeton under a reimbursement agreement 
with the Highway Comendant One 

Tho improvenont consisted of 0,748 miles of 20 
foot pavesent on a 30 foot graded width with a trolley 
track on the woat side and 0.459 miles of 30 to 40 foot 
pavemmt with a trolley track im the center tn the built 
up section of the “ity, “hile the contract was let for 
this section in 1982, due to a eontroversy about the con= 
struction of the car tracks, tt was not accepted untli 
December LOR4, 

The road is one of the most admired Laprovementsa in 
the “ity as it replaces an old dirt and macadem road 
through the main section of the City. 


Tho gost to the State Wateseannns 0000963 4505497 
The coat to the City of Grldgetonsess, 25,022,308 


The people are very well pleased with the improve+ 
nonts 

SUCTION 13, from Uridgeton to Marlboro, a distance 
of 5,746 miles, Thies is the last section to be let be» 
tween Salem and Grid geton on SHoute No, 6 and sompletes 
the som rete pavenont, the two Younty seats, The pavement 
is of soncrete 20 feet wide by 8 inches deep and ta 
- wth two gravel shoulders, each 5 feet > and 


os 
eter Ps 
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The total cost of the work Wadesssensenetdt2,655,58 


Divided aa follows: a 
BUALG aesneneeewes 715,028,890 


ChbYavcenennnenae 47 108s24 
Trolley Companyes 21,526.45 
By agreenont, the State advanced the Trolley Company? 
share under an agreement that the trolley company should 
reimbarae the States 
SECTION No, 6 = The Millville + Monantice Creek Road, 
2,30 miles long was graded 86 feet wide and paved 20 feet 
wide by 6 inches deed with conereto, This contrsd! was 
awarded on Devenber 6, 1025, but work,by agreement’was not 
atartod until April 1, 1924, but was finished on 4une 14, 
1e24,. This eection qpan really be considered as the first 
section of Roué los 15 built to connect Millville, 
Spldgeten, and pointe north wity the seashore towns, 


The construction, with the exseption of the bridge 
aroa and eypreaches, at Yenmntieo Creek, where a change 
in aligyument was made ln order to reduce the coat of scon« 
struction of a new bridge, te entirely within the limits 
of the old road, 


The coat te the Stah@ WABereeenseeveess 141,906.51, 


Section No, 6 = The Leesburg Cut Off having a length 
of 3,072 miles wae laproved ever practicaliy a new righte 
of wey or on the line of Township roads that had never been 
improved, Thla construction cut out two raliroad grade 
erossings,and by passes, the two old time shipping towns of 
Dorchester and Leesturg, ‘The work was done by the Depart« 


ont 
oo 


a ae ee sa ideale Bl. a a sl) it en a 


of Institutions and Agencies, with the men from the Prison 
Para at “vesburg.e Groat diffieulty was experLenced at some 
points, in earrying on the work, due to the fact that the 
new right-of-way was underleld with clay or quicksand and waa 
further gubject to overflows from the adjacent swamps, A 
great deal of emergency drainage was nevessary and a mmber 
of unplanned drainage ditches had to be dug, but no increase 
in cost was made, 

The total Cont WaGesdsoeess evedeeew eens an eOO9 805440, 
ROUTE 20 

Seotion Nos 1 + The Cleyton Glassboro Road, 4,508 
miles long, wae started so late in the year, that only about 
one mile of pavement wae laid, The State “Sghway syatem as of 
December S1, 1924 te as followat 


Total under malntonanc@yssceresesseaees 767.560 
Under constructlonerscessneeeeeveenevees 216068 
Under contractors QuaranteOeseverseneen 52 <929 
DPLAZO eee eewsseeeneeeenonvereveeawennee 14962 
_ Matensions to Bridge ond Tumne@heeseesas, 169150 
TOC QLaveveneeeneeeehAOe250 
1925 
The State “tehway System in 1993, inoluding Routes Nos, 
1 to 16, md tneoluding both the Jersey City and Canien Extens 
sions over highways then exlating, comprised about 720,275 
miles, Thies teteal wee exelusive of connecting link through 
cities of more then 16,000 population other than those ine 
cluded in the extensions above montloned, Of the above 


728.275 miles, there were 267,156 miles completed shout 


January 1, 1925, Thero wero then about 79,766 miles under 


pees 


contract in varlous stages of completion, Sinee that date, 

the following mileages of hard surface pavement have been 

completed o» nearing completion on the originel “outes Nos, 

1 to 16, inclusive, ae follewa: 

Heng over sontracta from 1088 completed since A 
Somuery Ly LS escreavceesceevvesneeceseeeennee7 e706 miles 

Hard surface pavements completed in LOQGessesseeess60,008 


Sd Li # # w the : 
1904 proceitassecesnenneneceuweTR SSO * 


Hard guypface pavements completed or nearing _ i 
completion on the 1025 progrativcceseseseenseneeeD0gl 77 = * 


This latter Pigure ingludes a disteee of 1,296 
miles through ’erth Anboy 


Total completed on Houses Hoy 1 to Mo. 16 since ae 
Jenusry Ly LMG eeerceesdeveenseeaveeeesenenen0le507 


Completed previous January Ly L003 een eenaveneseee e007 9155 
Hard Sorface pavomentea completed te date on Routes. 


mided by the lestslature other than No, 1 to Ko, 
16 (4,506 miles in 2024 + 13,706 miles duet: 


LOQG scceveesweecanenesnensveceoeseseTOtCOlevceasvee 166204 
Total hard surface pavements completed or nearing 
completion on State OLeumweya to date (exelusive of 
connecting links other than through the City of _ 
Perth Asboy witeh ta included saascacsecaeneseeeawS7G e936 miles 
Sines 1095, the State Aichway Oyetem waa augmented 
by route added and extensions made by the legislature 
during 1925, 2024, and 1025, , 
The total mileage taken over by the State Uighway 
Commiegaion to date ie aboubseesseetensessneeneneenO409807 * 
The totel leglalative mileage ls about 1519,155 
miles, thus leaving about seavessenecennenenseneg e470 9588 
not taken over ag yet, 

The work of the “Ighwey Department during the past year 
has exeoeded ite previous high record ,» “nile for unavoidable 
reasons a aw contracba will be carried over the winter, there 


Will be, nevertheless, 91,505 miles of hari surface pavements, 


on “tete Uighways during the yoar, exolusive of widening pre+ 


if #> oer 
t.., a 


jeotea, as against a total of 97,007 wiles conatruated during 

1924, The state Mghwaya have been meintained in goad 

condition, the maintenance end repeir work carried on by the 

gounties with Voter Vehicle Ald has shown marked Laproverent % 

and the Townships wl Boroughs heve displayed more int ereat 

then ever before in taking advantage of fumis available to 

thomeres167 miles of auch roede have been improved a6 

againet 69 miles last year, In carrying out the above work, 

the Departmerit has disbursed about 92 9800,000,00, The 

volume of work hulled by the Department th in yoar Inclide 

the following items: 

Construction, Road Zax, Sond Funda, md Federal Ald as followas 

Conatrustion of RosAbescseeseeeesenenseennsenseds os 0000 9008 9656408 

Construction of UplOgeasesesneeenteernnwane anand ene eet O69 ,006 525 

Reimburament bo CountleBersesvenedeeeeuaneneennene ae eel 540,012 ,05 

expenditure frou reconstmuction fund | 

Hooora traction of POA Gaveereeeene en eke eee en ee ee ene ame TOF O77 4» 5O 
| Si7 4369.06 


Tapenditure from Aavleory Searad Fund | 
Heures Lois Fund) chacecsevenconstsesecnesessvased O20, 735006 


aupense fur Maintenance ant reconstouction of State, co 
County,» amd TownshLp POOH saveseeenaeaseneeasannes ened y004 200,07 


Construction of Younty “cadtesssereeserenerensenn ener. 76 040492 

LO 903,117.07 
AGL LOCVAth OTe seen eden eeeee eee eee Menon ee Hee HOe HEHEHE 4145154408 
Surveying and Ling. OOM NG eeeesserenenesewennwenane wage h gO g2 [Yelk 
$21 4405 4151.06 
A traffie eoneus taken during the past year shows that 


every mile of the 512 miles eons tructed in the past three years 


La carrying a volume of traffic jusbifying ite construction, 


ea a 


Some of the shore routes during the summer of 1926 carried 
25,000 oars in 16 houra, while on Route Noy 4 af Asbary Page 
40,422 wehieles wore combed in 16 hours, Traffic has been 
found to pouch tts peak duping the month of “uguat, and Lts 
Low point in Yobruary, — | | 
ROUTE 2 , 
Section 44 « Burlington, CuteOff has a length of 2487 miles. 
his te 8 new Line for the route through the “tty of Burlington, 
taking the State Atghway eway from the business section of the 
City and at the sane time greatly improving the alingments 
The work was commenced on Mareh 23, 1925, and completed and 
accepted on Satober Li, 1025. " 
The coat of the completed Job waderesensesnduseenn 00095 4656400 ae 
in addition, a further charge was made Ofsssvecsene 94415990 for : 
matnteining detours through the eity during 
conetruction,. The oxtra work paid for consisted 
+ By alg mgr Rertingy hig nngriny thant aon 
Pompaston Crook DVLA Gta deeee renee neon eee ee eee ee 12 , 519,08 
out tone wae a ’ pesevsnucessapeascsansse senate 9 185,45 
South Board Street (widening) a diatence of 1,16 miloa, 
a width of 15 feet on the shoulder wae conereted and preded, 
The cost of Gdns PER Soden vedaudorensssusesnes besaegO2T pO50e80 
that of greding WOSsececcevendeasessensenncesenneee 10,555,212 
nie wee peld for by the State on July 25, 1025, 
The rapid growth of traffic on South Sroad Street forced 
thig Improvement « 
SnertoN 8 of Route No, @ from Fensauken to Bridgeboro, « distance 
of 5,324 miles was improved with saaphalt on a macadem base as 
an experiment, but was a partial suecese only as the finished 
pavement wea wevy in may spots, There was no ehange in groedea 
or alignesnt, The road was finished and accepted in Cecember, 


—_ FP cement 


J 
¢ 


but the payment was not made until Jmvery 1026, 

the coat of this work CEs cenceseceseenes e408 gl00.88 
or $161.56 above the contract prices 

fhe construetion of the approaches to the new britige over 
the Delaware Miver wore pushed forward, but only one contract 
was finished in the year, That te known as Seotion 5, ond 
hae a length of 1,€60 miles, The cost of this grading was 
$418,301.60, The entire outley was made for ereding « 

ligeh preliminery work wee dene end greding, ht, Lin ¢ 
bridces, etts, for the approedhes to the new Delaware Bridge, 
but no other work was Piri ehed in 1026 on this sections 

The Albany Street bridge was in such bad 6 ape that exe 
treerdinary repairs were required, a6 & goneequence, the old 
bridge wes condemned end Immediate work was demanded, 

The wew work corsisted In adding three plate girders 
and a Baseule draw wore built and pald for, She work was — 
finished end paid for on Bay 12, 1985, ‘the outlay WAG » «S594 4750400, 
Ae this bridge 1s the main inlet to the Stty of Lew Orunawiek 
frou the North and ts also a part of “oute Soy 2 leading to the 
capitel at Trentonyae well ag the main route to “hi. Madel pha 
and points eouth and west, the extraomiinary need for this 
wor, wes manifest, Another side i aave was the cenand for 
the Lnprovemen’s » ef the trolley transfer in the Clty of iow 
Brunswick, thic wae finished ami paid for on “pri 28% 
1025, “ne cost of this work was charged to the city under a 
reiubursement agreement, ‘he cost of this WAG a «eee e DES 9297.05» 
The paving of this same section was paid for on May 19, 1925. 
The cost of thie work waGesseeseeee4028,061 5674 


awn? ee 


weet L ae, 
ea 


ROUTER & 

Seetion 12, Beg Harbor to Nammontony a distance of 12,758 
miles was extended in width by 11 feet on enth side, The 
gravel was latd to a compacted depth of 8 inches, The cost 
WAS s o494009101 40354785 

This work was finished and pata for on July ldy 1025.4 
thie Le te preparatory work needed to prepare for concrete 
widening later. 

Seotion 15, fran Absecon to Sigg “arbor, a distance of 
G,22 miles, widened 12 feet on each side to propane the 
road for future coneretings 

The cost of thLoe WORK WABssseesees nen eeees ana MO 468.40 
ints work ie made necessary by the rapidly increasing 
volume of travel to “Glantic Clty. 


ROUTE 4 
the Manasquan Grado Grossing elimination 10907 feet Long 
was peved with gravel at a total coat OL sa nnwanGOG (O02 5724 
*his completes a section that hae been sone time under 


Section 26A te the designation to the conereting of Section 
25, The pavement was the standard 20 feet wide by 8 Inches 
deep and wae Minished aml paid for on “uguet 18, 1925, 

The GOUt WAtwe vend esses vene nee ee 005,400, 50, 

ROUTE 4 

Seetiion 154, The Manasquan Bridge Ayproach, a length of 
0,801 miles, was paved with conarete, but the work was not 
finidhed witli the following year, 

Section 25 of the seme road was also carried over to 1026, 


ne 


Section 26 « Toms River to Cedar Greek, a distaneo of 
6.040 miles was started on December 20, 1924, and was 
paved with concrete to a width of 20 feet by a depth of 6 
tnebesa, 4g this road was already well graded, the principal 
cost was for the pavings By improving the line the final 
finished length was 5,731 miles, The total COS ts +.506,117,.34 

“In addition to the paving two bridges were built - one 

over Cedar Creek C6 bvninin naw shen sediien vecaeeneih@ O15 20 
Tie other over M411 Creek costes eens eee weeewel9 4616 455, 

cachicn 28 » Tho. Waretown«Barmogat Road 2.202 miles Jeng 
was paved with the conerete 20 feet wide and 6 inches deep. 
This ie ethill mother section of the main highway from New York, 
Newark, and northeastern New Jersey to Atleotie City. The read 
waa finished with the excellent gravel of whieh it was built in 
the early nineties, The total cost of building this section 
Wala vacdeneccecasedecnneveeeenwecnaednenenna comes G08 9456.54 

it was accepted and paid for Beptember &, 1025. 

The Lochiel Sreek Bridge was also included in the above 
contract, but was paid for separately. 

its cost WEB ce sik danawneenn nnn veep pentO 000,00, 
and was paid for on September 6, 1925, 

Section 27 of Houte 4 extending from Cedar Creek to 
Porked River, a distance of 3.67 miles was paved with cone rete 
20 feet wide by 8 inches deep at a revised coat ofsesG186 606,87 

This amount was paid by the “tate on July 26, 1925. 

A bridge was built over the middle end North Brnaches of 
Forked River at @- cost ofsevscrvenenseneneunseneebhd p52 440, 

This was paid for by the State on September 8, 1925, 

Amboy Avenue, Perth Amboy, was paved with asphalt on a 


concrete base for a distance of 1.122 milea on a contract 


Pocono ¢ 


agreement with the City. The State's share whereby the State 
contributed the sum ofs.++6$75,000,00 

This was paid on April 28, 1925. ‘the entire cost of 
this Improvement WaGscsseesceenceeeesersSL56 422610, 

Section 29 ,from Barnegat to Menahawken, a distance of 3.95 
miles was paved with concrete 20 feet wide by 8 inches deep. 
The completed Cost WaSsveseesecseseeseeedh55.101.85 

This was paid on lctober 20, 1925. 

A bridge was built over Manasquan River. ‘his was of the 
encased plate girder type, ‘The work was completed and paid 
for on December 22) W2Sseeeseee sTOtalessees0$404,924414, 

One other bridge was built on this route and finished in 
December, but payment was not made until January 5, 1926. 

The complete cost WASs cvesenseesavenennee® 29,984.00, 

The Cedar Monnet Bridge over Manahawken Bay was finially 
finished ani paid for on September 15, 1925. The finel payrent 
was passed October 29, 1920. 

Route 5, Section 11, The Delaware-Belvidere Road, 4.887 miles 
long was paved with concrete 20 feet wide by 8 inches deep, 

was finished December 9, 1924, but was not paid till January 
1025, The total cost Wadessereevensese e405 400475 

A full deseription of this road was made in 1924, report Section 
14, Morris Avenue, Springfield, was described in the 1924 
report. 

Three small bridges were built on Section 11 ata 

Cotal COStescussvesseseeeeehed 044540 
These were paid for on May 19, 1925, 
Another bridge was built over the Musconetong River at 


a total cost Of ie eeeee seceded ee eK ea wn eOO? p640,00 


Section 12, from Netcong to the Canal Culvert, a distance of 
2,402 miles was paved with concrete 20 feet wide by 8 inches 
deep. “uch rock cutting was necessary at the canal culvert 
to remove a damerous sharp tux at the foot of a steep 
grade. This increased the cost of this section which 
WAS se eee sede sevens en deeneneneeueeeeenbneeneonsnees eGa07 p051 SB, 
The removal of the old Mortis Canal at this point aided 

very much in improving the alignment. The road was accepted 
on “une 50, 1925, 
Section 13 of *oue No, 5, detween Budds Leake ani Setcong, 
a distance of 1,555 miles, was improved with concrete 20 feet 
wide by 8 inches deep. *he old line was greatly improved by a 
further straightening of the line. ‘he cost of this section 
Cnbidarvd duke cacecedexessesueniiesereieessorsser eee 
And was paid for on Yune 5, 1925, ‘The improvement of align- 
ment was not marked. . 
Route 5, Section 15, from “armers Hotel to Milburn Avenue, 
a distance of 2.50 miles was paved to its full road width 
that is from curb to curb, the State to let the entire work 
and the Townships of Springfield and Union to reimburse the 
State for their share of the cost beyond the 29 foot width 
to be improved by the State. 

The cost of the entire Work WaSessevsseveceaeneee e007 «917,56 

And was accepted by the State on November 17, 1925.4 
Section 15A, ‘he road through Maplewood Township from “4{lburn 
Avenue, the same being 1.481 miles long, was improved with 
concrete 8 inches deep ard of varying width as follows, 16 
feet each side of the trolley tracks; 18 feet of the center 


being oceupied by the said tracks, “his improverent was made 


jointly with the Township of Maplewood, the latter extending 


ent # 


the pavement to the entire width of the roadway at ite own 
espensés The total cost of the Job Wasesessse«244,562,96 
This was accepted with the exception of a stretch of curb 
on December 22, 1925, The latter was finally placed end 
accepted on May 18, 1926, | 
Route 5 ~ Section 8B and 11A + Great Meadows + Barker's Corner, 
a distance of 0,57 miles, was paved with concrete 20 feet 
wide by 8 inehes deep except at certain pointa where it was 
necessary to carry the width to the curb line, The road 
work was finished and accepted on September 29, 1925, but dus 
to the number of claims filed, it was not finally settled for 
until April 19, 1932, 

“he amount of the payment Wasesseseeeeeee027,699050, 
ROUTE 6 = Woodbury =~ Broad Street for a distance of 0,55 
miles between Salem Avenue and Cooper Street was improved 
after the Yublic Service Railway Co,, bad removed its tracks. 
After the removal of the tracks, the street was paved with 
asphalt 3 inches deep on a 6 ineh conerete base, 

The total cost Watsseiseecnanndb cee nena G00 9773.60, 
And was finished and accepted by the State on September 8, 1925, 
ROUTE 7 = Section 3 - 4“ndersons Corner to Yolts Neck, a distance 
of 5,795 miles, was paved with comerete 20 feet wide by 8 
inches deep, “his contract was let on 4pril 29, 1924. The 
work was completed on December 29, 1024 and accepted by the 
State on January 6, 1925, and paid for including one bridge 
in the amcunt of $190,295.09. Section 4 of the same road 
from Colts Neck to Jerseyville, a distance of 5,333 miles 
was paved with conorete,. The work was comploted on August 
18, 1925, and accepted on that date by the Commission. 


The total cost was, 


Fee eeeeeoeseeseese eel 46,151,554 


ee 


_ Section 2, 


ROUPR 8 = Reeves Sridge at Mile Post + 14.4 having a double 
span of 75 feet was finished and paid for on September 29, 
1925, The total cost WaSsessecnusvevesesesesensssHOO 2019.55, 
It was a two span ineyyased girder structure. At mile 
post 7.0, grade crossing approaches were constructed for a 
“@Letance of 0.3901 miles, The contract price paid for the 
fini ahed job WaSsersvesscevcevecssvovesessnceeese$l05,696.64. 


ROUTE 9 ~ South Avenue, Plainfield, a length of 1.42 miles - 
was paved with sheet asphalt on a conerete base. The cost 
of the entire JoD WASsecserrsssesenceeessnneessseplO2 ,604550 
The State's portion was paid on December 12, 1925, The agreed 
pmount of 1b WASsnesrevsvckeeseesnesececevaenvsead 67,500,500 
Section 4, the Dunellen trolley track portion 0,479 miles 
was finished by the Company with recut granite block ani the 
State paid for the work, the sum Of cscvessocessen@ 24,564,02 
This paymont was made on December 22, 1925, 


ROUTE LL - Section 8 + The Kingsland oad, Nutley, 0.725 

miles was paved with concrete 50 feet wide by & inches deep, 

The State's share of the cost of this Improvement was.«355,321.02. 
the amount was paid “August 18, 1925, 

Section 10 of the sare road desipmated as “ashington 
Avenue and having a length of 0,25 miles was paved with sheet 
asphalt on a concrete base for a width of 60 feet, The cost 
of this work wWatessecsscssseeneeeenenseetesnesaeend 87 5679599. 

Section 9 of the same route designated as Washington 
Avenue, Belleville, and having a length of 1.80 miles was paved 
with asphalt on ea concrete base, plus granite blocks on concrete 


in the trolley track area. “he work was done in conjunction 


— 


with the “own of belleville and the Public Service Corpora~ 
tion, the total cost of the Job Wasesseresssns8446 665444 
divided as follows: 

fo the Town of Bellovillesscocseeecesens8278,006,56 


* " County of BasOXaesecveesnenesewes 41.8426 
t Public Service Corporations«sscee 109,955.00 
Me MS a id " extra workKsseus 6 ,000,00 
oT) 


* StatOsssvecseseebeeasneeneuvensen 151,505.62 
Totalerrecersesenensh446 665.44 
The payment for these several sections was divided as 
follows: | | 
The State patd the gum Of ocaneaness senna seOlS6 y 7505445 
and rendered a bill to | 
Town of Belleville sasssveesesnvedee ead 78,806.56 
fo the County of Zeeemescsveveenacwen 418.26 
u 8 Public Service Ratiway Corpses 6,000,000 
plus its own obligetion Of cessseeeees 151,505462 
Malcing a total of ssccnnrrseveseesevecegeeG006 s700,44 
For the three first items, the State was reimbursed, For the 
track paving, a three year agreement was made, The BSG , 750.44 
was paid by the State on August 18, 1925. 
ROUTE 12 = Seetion 6 =~ The Port Colden-Stephensburg Road, 
4,85 miles, long was paved with concrete 20 feet wide by 8 
inches deeps in addition to the paving work over 5,000 feet 
of the old road was abendoned thereby greatly improving its 
alignment, In addition to the paving, nine new bridges were 
built, A number of the smaller ones were ineluded in the 
road contract. The total cost of paving job wase..552,067,45, 


while the larger wers built separately at a Costersd 49 ,651,55 


ROUTE 13 + Finished. 


— ” 


ROUPH 14, Section 10, Seaville to Petersburg, a distance 

of 3.302 miles was improved with 20 feet of concrete, 8 
inches deep and finished with gravel shoulders. The work 
on this section was started on Aucmst P&, 1924, and finished 
on December 23, 1925 and accepted on December 27, 1925. 

The cost ineluding the grading of the new section where 


the road was straightened Wadsesesessencenase $142 p097 ete 


Section 11, Petersburg-Tuckehoe, a distance of 
5,049 miles, was finished and accented at the same datey 
namely, December 27, 1925, The reason for this was that 
the same contractor was the low bidder on both jobs, and 


worked them as one, The cost WOSessssnnae 0001825176540, 


ROUFE 15, Section 5 ~ Rio Grande to Green Creek, a dis*ance 
of 3,462 miles, was paved with conerete 20 feet wide by & 
inches deep. The work was started on April 7, 1925, and 
finishe Noverber 2, 1925, The total cost wade«essg140,725,75, 


The contractor over ren his time limit by one-hall a daye 


ROUTE 15, Section 7 ~ The Menantico Creek, Mauricetown 
Road, 4.109 miles long was paved with concrete 20 feet 
wide by & inches deep between these points, There was 
little expense in this construction beyond that of laying 
the pavement, thie Watsesseediene swans sane e478, 729 g515 
The road was aceepted by the “oumission on Setober 6, 1925, 
A bridge was tbullt over Menentice Creek of encased I beam 
construction, plus a draw span as the creek is navigable, 
Ite length was 445 feet and its costsss+o0855790.006 

The bridge was finished and accepted June 23, 1925, An» 


other bridge was built over West Creek and Numytown 
Branch, ‘This was of encased I beams and Ccosts.+e++59,815.78. 


ROUTE 18 ~ Section 1, 1s all laid in the Sorough of Alpine, 
The work was started on May 21, 1025, Its length is 5,371 
miles and lies entirely in the Sorough of Alpine. 

The work was finished and accepted on December 15, 1925, and 
Cie Fidel Fe Oee WakgevddevncentornnensvacansennssghOOT AWiTOs 
The slight inerease over the contract price was due to remove 


ing and resetting fenced. 


ROUZE 20 » Section 1 ~« The Glassboro-Clayton Road 4,508 
miles long was paved 20 feet wide ami 8 inches deed with 
conerete, ‘The work was started in Uctober 1924, The 
Amprovement extends through a built up section. In Clayton, 
the Gorough decided to pay for the widening of the concrete 
to the curb line and essumed the cost for the seme, The 
cost to the State for this Improvement WaSs + 02009227 5700450, 
It was accepted by the State July 9, 1925, | 

1906 + No separate work was let by the State on Route No, 1, 
but it paid one-third of the cost of the connecting link 

in the “aty of New Brunswick. “nis payment amounted 

BO bb 04 400d HEE HONORE R MEK Hee E deeneeewwe? 66,915,512, 


was paid on Yecember 7, 1926, 


ROWER 2 - Section 9 + Pensauken Creek, Union School Louse, 
a distance of 1,637 miles, was paved with conerete 20 feet 
wide by 8 inches deed at a total cost Of yeeeeee 3107 ,562.27. 
The section was widened to 40 feet at the intersections with 


other streets, the job was finished aml accepted by the 


State on October 26, 1926. "% eg A 


Rowen 4 , Section Gl, Tuskerton-liew Gretna + 6,401 miles 
long was paved with conerete 20 feet wide by 6 inches deep, 
This wae a 1925 job, but was not finished in time to be 
paid for im 1926 though it was aseepted on Mecember 22, 
1925, ‘The payment ens not made until Jmuary 1926, The 
CONE WAR een seseeeessatenteneneneus neaseeuee a ]OUS gO57 982 4 
BEOTLON SO, from Manshawkin-Tuckerton, a 
dLatence of 74656 miles was paved with sonorete 80 feet 
wide by 6 inches deep. This 16 snother 1925 job that wan 
late in completiongas a consequence, 1+ waa not accepted 
unt?) Jonuary 6, 1986, The total cost of this worl 7 


WOG sees necescenveceeeseeeesenenecenenenennena Ud 905900, 
A bridge over Weeteconk Oreck in “est Creek was built 

as @ concrete slab at a coot Ofveseseeneewees’ 1651150, 
and wae ecoepted by the state on Barch 16, 1926, 


ROUTE 4 » Sections Bo, 154 and 200, designated as 
Heneequen Siver Srtdge end Manesquen “rade Crossing 
Rlinination were let on Cotebver 6, 1005, the contracts 
were not executed on the part of the Coumlesion and delivered 
to the Contractors until Setober 31, 1925, While the 
sections were shart as follows: 
WAceveseeenOs S87 midon 
i 


Gnd L0bvewes swag aloe 
& tetel of 0,740 miles 
As ® consequence, the contractors bad only thirty daye in 
whieh te do all of the work whlohwas not enough, This was 
recognized by the “ounisston,and as a result, an extension 
of time wae grantod, “ne work wag finiahed on March 1b, 
ond Lormally aceepted el laweh Sy, 1986, The Total cost 
i DE 


WAR ce KEN re eae nerd ede Ohne Wade eneer sewed exes 6 G44, 144,08, 


SECTION 2SA 
Waretown forked River Cut off, 2,847 miles 


was concreted 20 feet wide by 8 inches deep, and the old 
gravel was used to complete the shoulders. in addition 
to the road work, a box culvert was constructed at Mile 
Post $4.8. The whole job of pavement and culvert were 
aceepted by the State on March 16, 1926, the cost was 
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SECTION 33 = Perth Amboy Bridge Cut Off, 1.296 miles long 
was improved with concrete 29 feet wide by 8 inches deep 5 
and the graded width is 50 feet, Owing to the terms of’ the 
road act, the “ity of Perth 4mboy hae sole responsibility 
for the pavement in the “ity limits, but owing to the 
location of this job, it 1s really a part of the State 
Highway “ystems “he procedure followed, therefore, was 

for the “ity of Perth Amboy to advertise and let the 
contract and Por the State to day the bill. This was done, 
and the contract price was pald by the State on May 27, 1926. 
The amount, including bridges wadiveseeskenseel60 495,78 

A small bridge of 8 foot span was built over Spa Spring 
Creek, at a Cost Ofsesasteenwensisvenscennewes? '75644,75,5 
This was paid for on May e7, 1926. 

SECTION 25, South Anboy-Cliffwood, a distance of 3.411 miles 
was paved with conerete 20 feet wide by 9 inches deed. ‘This 
job was started in October 1925 and finished on August 7, 
1926, ateepted by the State on September 14, 1926. 

The total cost Wabeciscenssaceeteneuensnene ses $208, 985,65 


SECTION $2 of the same road between Rahway and Perth Amboy, 


yet 
oN 


ra 
A 


a dintence of 4,01 milee was paved with conerete, Bids 
for thia work were received on duly G, 1925, The paves 
ment was of conerete of varying widtha; vie, 29 feot, 
34.5 feet, and 40 feet by 9 inches deep, the extra width 
being pald for by the muntelpalit’ es, 

The total cost of the pavement wateseeseseeenne445 5150.05 
Two bridges were inolwied in the Job, coo teswee_ 22,650.15 
Making the cost to the Stat@sessseeseneenenenee 0455 ,780070 
The extra cost pald by the munietpalityessss<3 28,950.06 
SECTION SS = of the same road, known an the Yerth Amboy 
bMdge Cut-Off, 14296 miles long was paved with cone rete 
wy the tty of Yerth 4uboy under an agreement with the 
State, wich agreenent was mproved by the Commission on 
duly 14, 1925, “he pavement is of concrete 29 feet wide, 
The work wee finished end ite acceptance by the Clty was 
approved by the Commisalon on dune 62, 1926 end peid in 
the mount of seesaceveenesseeneneaenevens an 60168 ,140, 53 
This amowet ineluded one bridge that coptesvess TyG04e75 
Geoper'ts Bridge over the Savesink “iver oonaleting of 12 
gpane was Tinkshed on aniaccepted on duly @, O26, 

Ite total GOGt Wotessceneens snes ceseeenseeeene 0405 977.88 
GROTLON S4, of “oute 4, Known ag te Keyport Cut of fy 1.108 
miles Long was paved with conerete 29 and 40 feet wide by 
@ tnches deep, The work was atarted November 12, 1025. 
The tonbract for the raliresad bridge wes awarded 4prii 27, 
1926, Due to wavoldable delays, the date of completion 
wes extended, 

ROUTE VY = Section &, Jorseyville«~Preehold Road, 5,830 miles 


long was paved with aon rete 20 feet wide by & inches deep 


and finished with gravel shoulders, 5 feot wide om each 
side, “his contract was awarded on duty 20, 1028, bub was 
not finished watil Mey 25, 1026, anc then on the Ineletance 
of the State, Tts goat Ut nececvecvaversensss 4215 W555 
The work wae accepted by the gate May Bb, L086. 

ROUTE G « Section 6 wae Improved with conerete 26 feet wide 
by 8 inches deed and widened to 50 feat at intersections and 
drainage points, ‘the cost was paid on February 4, 1086, 

The tetal amount of the contract WAGs as veeeenee e266 O96.255 
There was relation of 125% on unfinished work due to 
cregaing weather, this anount sustained wateeses) 2712615 
Moat of the halted work was on the property of the City of 
Hewerk, A bridge was built over the “equannosk Raver’ « 

thie wae finished and accepted on May 18, 1926. 


dts coat WAR ereccseneenrenssseecnscesecsvswscees® 22,409 BO» 


ROUTE O = Seetion 164, Cranford, 4 seotion 0.35 miles Long 
was paved with concrete and of widths varying from 46 feet 
bo 74 feet to be Laid in widths af from two to four strips, 
depending on the overall distances between curbs, The 

vids for this work were received on July 20, 1026, and the 
contract was awarded to the low bidder on duly @8y 19S. 
eo guxliiery work of removing ballcings, laying Se 


HOLE » 
and other subsurface structures was completed in August, 
get Uy LBS, 
ihe work with the exeeption of setting curb was Mniehed and 


ana the contractor started bia grading on a 


aceepted on Yovruary 4, 1926, and the final work wee 
completed and accepted on “ay 18, 19264 


The total cost WR scovnecenrenseedenneeseannand 84 P7OG 526% 


ROUTE 9 « Sestion 16, The Sleomabury Cut Ort, 0,80 miles 
jong. This Is « new alignment around Bloomevery Inetead 
of through the village, ‘The new line wae edopted by the 
Commteston on Agri2 G1, 1086, The bids for the construc» 
tion of the work were vovelved on dime 6, 1625, and the 
contract was awarded on June ©, 1025, York wae started 
on June 16, 1926 ani including the bridge over the 
Maseoneteong river was completed on June 5, 1926 ani was 
aceapted by the Sormtsston on June 24, 1026, The total 
goat Lmeluling the Drld ge wWadsenserenenweawed6] 5105510, 
The pavement waa finished with einders to allow for 
final ecttlesent. 

OW SUCTION 17 + IMve emall bridge were bullt and paid 
for, The total cost of these watecsseeeeenn 85 s784,90y 
These were acsopted by the State on May 26, 1eké, Two 
bridges were bullt at “lintomy, me over the south Sreanch 
of the Mariten River in Clinton, and the other «7 of a 
mile weet over & small brooks The cost of these two 
whieh were Dullt by the sane firm wWatesees«sJ20,104edes 
Sheee were accepted by the hate on September 26, 1926, 


SECTICH 17, from “ebanon to “bite Hou, 


Oo, o Glatenme of 
4,088 miles eeu paved with conerete 20 feet wide by 8 
inehes deep and geaded to a width of 50 feet, Work was 
started Uctober 6, 2026 ani finished on Oeteber 26, 1oe6, 
it wae accepted by the State on Novenber 1, 1926, “his 
Job beging at the bridge over the South Opanch of the 
Rockaway River, “hitehouse, end onds et ¥yrtle Avenue in 
Lehanon, The cost WatssacecessescccwecceesseeQ@Gl ,026 26, 


SeCTION 19 « The Clinton Cut off was awarded to the Daw 


2 a ee SE er ae 


partwent of ‘netitutions and /gencies on September 14, 
1986, and a contract for the job was exeouted on Setober 

By 1926, The work was accepted by the State on the grading 
of the road only on December 12, 1026, Tne length of this 
section wae 1,26 miles. Ita COBteseenseveel 82,062.29 

two bridges were Included in thie jobs theae were passed 
at to gene time by the Sommiseions Shelr coat Wa 09G00541.60420 
ROUTES 15 » A amall bridge was bullt over Muskee Creek 

at Briekevoro, Ttm span waa BO feety the top a concrete 
glad, The CORt WAtesacveeccensensevaccacsnesveh@O 10010, 
Ie wae accepted by the Gvate May 4, 1086, 


ROULH 16 » Sgottion SA, Somerville to Soyoe Valley, e distance 
of 2.360 miles was paved with eonerete 80 feet wide wy 

8 inehes deep, “he road having been previously greded , 

the principal coat waa for the pavement which wat» oO? ,G07 960 
Toie was a ceepted by the state om Vebruary 25, LO2G. Ane 
other bridge was built on this route over Sousera Creeks 

Thia was a reinforced conerete eleb satructume on concrete 
evutments 006 OOO tesnseeeedeeseseneswaeenee eae Ok pOLGy00, 


Th was accepted by the State on May 85, L026, 


ROWPE QO + seetion 4, Righ Street in the “ity of MIiville, 
having « total length of 1,947 miles was paved with cane 
erete from the end of the brick pavement at Yepet Street 
thene@ northerly to the City line, Ib was paved 50 feet 
wide between Depot Street ond the ralirond elding and 20 
feet wide through the unbulltup section northerly. The 
pavanent is of concrete & inches deep. 

The total GORE WASsevesvoceceseresseeceerenenes sUh0G LGe73s 
thie work was aceopted by the State on denuary 19, L026, 


on" 


Z ”, 
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SECTION @, Through the Sorough of Glassboro for a 
dietence of 1.099 miles was improved by paving the rond~ 


way with conerete te a width of 40 feet end a depth of 


& inches, #8 feet of this was paid for by the state, 

and tho remainder was lata at the expense af the Boroust 

A contract for this work was awarded in june 1025, The 

work wes finished end accepted Desenber 22, 2025, The 

payment wae wade in Jenuary 1926, the amount wae. s 0106 520 504 
fhe widening of the read for 49,5 feet to 66 feet was made 

by the Sorough at ite own expense. 


seosrop & from Miliville to Vineland, & diatanes of 4.676 
miles,that is from the northerly CLty line of Miliville 

to Os “oad Vineland was paved with conerete 20 foot 

wide by 6 inches despy, “he contract wes awarded on June 
15, 1926, Work started on July 2, 1086 and finiehed and 
accented December 7, 1926, The cost WAM ee nee aes S805, 84) ,14 


BRIDGR APPROACHSS to the Delaware Bridge et Camien were 
pullt as extensions of Moute 3 + This section te 1,860 

miles long, ‘The work consisted of gracing only, filling 
the Cla Cooper River bed, and preparing the section for 


paving pext years, The cost WaGesseseneaeseses eSO9 ,556 560s. 
this wae accepted by the State on dune Bay 1926, To 
thia,the aamo contractor added the constrantion of the 


Chandlers tun Sntrance and Commecting road t beldgess, The 
gest of the fini shed conabrus ti on cebesesanecebrageracill 


ror the © beam and conerete construc tion and paid on June 
24, 1926, ‘the grading of entrance road Seetion 2 of the 
Ganden gxtenaion having a total iength of 5,701 miles was 
atarted but not Muisheds eae 


ee 
tho 


en ee nceaneemeisennarmnnsnenieeiehtaeeareiaaeansaanal 


RTE , Extension 14, “ayreo Aveo, Jersey OLGy» @ dlatenee 
of 1,02 miles, conaisted of e £411 saross the Hewark 

veadows along side of the Yonneyivania Rallroeids, <6 

aterted et the center of the pler footing and extended 

to a potnt near South Street. Thies job eonsieted mainly 

th waking a PLL to support future structures on this Lines 

. The cout of thie work Whtsancessewersaensensnn®200 066,00, 
ent was necopted by the State on November 2, 1087. | 


a 
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A storm drain was built in Cranbury. It has 
a length of 2,688', This work was necessary to protect 
the paving. Its total cost was $30,731.35, and was paid 
on July 12, 1927. 

Re-surfacing the Jersey City-Newark section 
was done with 2" of bituminous concrete. The Length of 
this work was 1.841 miles, and this work lies between 
the park in Jersey City and the outskirts of the City of - 
Newark, The constant and heavy traffic made this work 
necessary. Its total cost was $252,564.49 and was finished 
and accepted on July 12, 1927. 

Sections 1-B and 2A, the Metuchen-Rahway widen~ 
ing, & length of 5.391 miles, was paved with bituminous 
macadam after grading. The cost of this was as follows: 


Grading & 47,544.15 
Shoulders and paving 89 , 746.00 
Curb 2,753.50 


Drainege & drainage structures 28,524.55 
Guard Rall & Fences 10,856.95 
$179,424.75 
There were three small bridges included in this contract, 
the total cost of which was $7,535.94. The work was ac- 
cepted by the State on September 20, 1927. 
Section 2, Extension, Jersey City, 0-509 was 

paved with granite blocks and asphalt. The total cost was 
$1,255,285.26 and was accepted by the State August 50, 1927. 


a 
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Route 16 Section 9, Woods Tavern-Harlingen, a distance of 
3.795 miles, was graded 40' wide and paved 20) wide by 9* 
deep with concrete. The work was started on March 23, 1927 
and finished on December 15, 1927. It was accepted by the 
State on December 26, 1927. The cost of the pavement was 
$179,734.45. To that we add three von bridges at a cost . 
of $46,051.64. This section closes the gap in the concrete 
paving between Harlengen and Woods Tavern. 

The Entrance road, Camden Extension, Cooper River 
Draw-Bridge, with a length of 122' and giving 100! clear 
span was finished and accepted on November 22, 1927. Its 
cost was $404,451.03. 

On Extension, Section 1, Contract #2, the 12- 
Street Viaduct in Jersey City was accepted on November 22, 
1927. Its final cost was $1,996,938.04. 

Route 2 . The only expenditure on this route was for a bridge 
over Pensanken Creek between the Counties of Camden and Bur-~ 
lington., This was a single arch span of 70% bullt of re- 
inforced concrete. ‘The total cost of this structure was 
$89,832.92. It was accepted by the State on July 12, 1927. 

Route 3 Section 135A, the widening of the White Horse Pike 
for a distance of 9.633 miles between Absecon and Ege Har~ 
ber was started on May 24, 1926 and finished on February 8, 
1927. The total cost was $513,923.93. | 

Section 12-A, Egg Harbor to Hammonton, a distance 
of 12.734 miles was widened to give a’ total width of 49! be- 


tween curbs. The work was started in July 1926 after urgent 


Route 4 
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notice from the Commission, but very little was done on 
thia eection until September. The job was left in poor 
condition until 1927, but was fineliy completed and ac» 
cepted by the State on April 26, 1927. The amount of the 
final cost price was $517,873.62. 

Section ll-A of this same route between Berlin 
and Hammonton, a distance of 10.7535 miles was widened to 
the standard 40' under a contract awarded on June 22, 1026. 
fhe work was finished on April 5, 1927. ‘he delay in fin- 
ishing this job was due to winter weather. The total cost 
was $283,685.19. 

Section 34, on this a bridge was built over Lup- 
patcong Creek just west of Keyport. This consisted of 2 
I beams encased in cement, The wrk.was finished and ac- 
eepted April 12, 1927. The cost was $51,406.54. 

Section 4, Section 78, consisted of the continua- 
tion of a job that has lasted for 30 years, the widening and 
raising of the fill over the Mullica River meadows; a leng~ 
th of 2.468 miles. The deep muck made it almost impossible 
to make a permanent job. The first improvement consisted 
of oyster shells laid on a mat of cedar trees laid transver~ 
sely over the mid bed, This answered for a time until the 
traffic increased. Then a bed of gravel was spread, that 
lasted till the spring tides, when it sunk to the meadow 
level in several spots. This was a further attempt to 
bring this road above hightide and furnish a road that was 
usable at all seasons of the year. This attempt was fin- 
tshed and accepted on May 31, 1927 at a total cost of 
$45,734.98. 
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Section 3«B, at South Amboy was also widened as 
the traffic grew so fast that it was necessary. The cost 
of this was $56,986.40. The work was accepted on July 26, 
1927, 

fn additional roadway was provided by taking over 
the abandoned trolley under-pass, thus providing two lanes 
in each direction, separated by a plier between the lanes. 

Section 34-A of Route 4 was a new section laid 
out by the State Highway Commission on duly 24, 1926. It 
was further resolved by the Commission that upon the com-- 
pletion of the construction of the relocated highway, the 
old or original portions of what was then Route 4 should 
be abandoned. Tke work was started on August 9, 1926 and 
completed and accepted on October 18, 1927. A washout 
caused by a heavy storm carried away a large portion of 


the curb, This was repaired, the curb replaced and the 


' Job was finally accepted and paid for in a total of 


$301,005.79 on January 26, 1928. 

Section 16, Dover Cut-off, a Length of 1.652 
miles was paved with concrete from the Rockaway+Dover Road . 
at a point 2,000! northeast of Blackwell Street, through 
MeFarlan Street to a point 130' west of Pequannock Street, 
the end of the straight grade at the beginning of the ever- 
head grade across the Bs L. and Ws. RR. This new line cuts 
out Blackwell Street in the town of Dover which was later 
réleased to the County of Morris. the cost of the work was 
$141,621.71. 7 

Section 17 of this route from Bewidere to Buttz~- 
ville, a distance of 2.756 miles was paved with conerete 20' 
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wide by 8" deep, The work was started on May 17, 1926 and 
was finished on June 22, 1927 and accepted by the State on 
July 12, 1927. The total cost of the work was $158,273.70, 

The only work paid for on this route was for a 
bridge over Selem Creek in the County Seat. The bridge has 
a span of 51' and cost $25,168.38, The structure was a 
steel girder encased in concrete and was accepted December 
6, 1927. 

Section SA and 6“A from Freehold to Manalapan, 

a distance of 5,465 miles was paved with concrete 20! wide 
by 8" deep. The road had been previously grade, hence the 
conerete pavement formed the principal item of cost. The 
work was started on April 20, 1927 end finished and accep- 
ted by the Commission on September 13, 1927, ‘The total cost 
of the work was $222,257.35. 

Five small culverts were built at a total cost of 
$35,836.54. These were accepted April 26, 1927. 

Six small bridges or culverts were finished and 
Senersie on April 5, 1927. These cost $34,367.99. 

. Sections 6 and 7, from Hightstown to Freehold 
were graded but not paved. The cost of this work was, 
which was 12.05 miles, long, was accepted on June 28, 1927, 
was $96,411,436. 

Section 7A, the Hightstown-Manalapan Road, a leng- 
th of 6,841 miles was paved with concrete 20! wide by 8* 
deep. The work was started on May 10, 1927 and finished 
and accepted on November 7, 1927. The cost of the finished 
work was $267,693.51. 
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Section 8, the Lakewood-Aldrich Road, 4.592 miles 
long was paved with concrete 20' wide by 8" deep and one 
bridge of 45! span was constructed by the road contractor. 
The cost of the paving was $315,253.55. The cost of the 
wridge was $30,445.50. | 

The pavement through Lakewood was widened to 53! 
at the cost of the Township. 

Route & Two short slab bridges were tuilt over Wallkill 
Creek and Beaver Brook which were accepted by the Commis« 
sion on June 28, 1927. Their cost was $9,975.41. 3 

Section 8, the Sussex-Hamburg Section, 4.815 miles 
long, was paved with concrete 20' wide by 8" deep, Sec~ 
tion 8, the Sussex-Hamburg, runs through the Borough of 
Sussex to and through the Borough of Hamburg for a distance 
of 4,813 miles was paved with concrete 20! wide by 8" deep. 
fhe grading on this section was quite heavy and included 
much rock cutting. The contract was awarded on July 13, 
1926. The work wag pushed to cold weather when paving was 
stopped but the heavy rock blasting was carried on. The 
work was finally completed and accepted by the State on 

October 16, 1927. fhe cost of the work was $520,599.34. 

Route 9 Section 16A, Bloomsbury-ifest Portal, a distance 
of 2.999 miles was paved with concrete 20! wide by 8” 
deep. Work was started on July 19, 1926 though the con+ 
tract was not approved until July 20, 1926. ‘he work was 
finished and accepted on July 12, 1927, There was one bridge 
ineluded in the job. ‘The cost of this paving was $175,795.55. 
The cost of the bridge was $5,721.00. 


Route 12 


Section 17A, the Lebanon-Clinton Cut-off, a dis- 

tance of 2.339 miles was paved with concrete 20' wide by 
g" deep, was improved by the State Department of Institu- 
tions, and Agencies, with its own forces. The work started 
in October, but was confined to grading the shoulders and 
taking care of the drainage. The concreting was finished 
on September 1, 1927 but was not accepted by the State un 
til December 13, 1927. The cost of this work was $167,269.65. 

 Seetion 16A, the Clinton Cut-off, 1.26 miles 
long was built by the inmates of the Institutions and ae 
gencies Department, ahd conjunction with the adjoining 
job of 1L7A. The two \ebe ware worked jointly, vig., if 


one was too wet, the men were shifted to the other, These 


two jobs were accepted at the same time by the Commission 


namely December 13, 1927, The cost of this section was 
$71,806.95. 

free planting on Route 9, 12 and 20 were paid for 
on December 1, 1927. The total cost was $1,957.80. 

Section 19, Perryville-Clinton section, 3.051 
miles long, was paved with concrete 20' wide by 8" deep. 
This job was started on May 25; the small bridges were 
sublet. Later, on October 22, 1926, the Commission de- 
clared the contract abandoned. The Bonding Company then 
took the work over and finally completed it on September 
13, 1927. ‘The cost of the paving was $225,672.42. The 
cost of the three small bridges was $12,012.20, 

Section 9, Fairfield-Little Falls in the Counties 
of Essex and Passaic, having a length of 2,896 miles, was 


paved with concrete 20 and 30' wide by 8" deep. This work 
was started on December 15, 1926 but the lateness of the 
geason prevented the doing anything except some grading — 
and drainage work. Owing to the many severe satorns, that 
prevailed while the contractor was preparing the sub-grade 
the contract over ran the fixed time of completion by over 


two montha. The cost of the road paving amounting to 


$201,490.82. The cost of the two bridges 419,748.32. The. 


road was accepted on November 1, 1927. 

In addition to these, a three-apan half-through 
plate girder bridge, 285’ long, was built over the Passaic 
River at a total cost of $116,927.27. This was accepted — 
by the State on October 10, 1927. The cost of this was 
$116,927.27» 

Section 6, Pine Brook-Pairfield Road, 5.196 
miles long, was built of concrete 20' wide by 8" deep.. 
‘fhe work on this section was started on September 20, 

1926 and was accepted by the State on September 20, 1927. 
Owing to the lateness of the season at which work was 
started, the laying of pavement wes not started until the - 
Spring of 1927. In spite of rainy weather the work was 
pushed and finally accepted by the State. Its cost was 
$183,740.12. 

The Canden Extension Division, Section #1 and 
Federal Street, Elevation, were all taken by one contrac- 
tor. The first at a cost of $261,596.01. The second, 
the bridge, at a cost of $279,791.14. A bridge was inclu~- 


ded in the first section which has a totel length of 0,86 
miles» | 

The geoond section, the Federal Street Elevation. 
was but O95! long and conealeted of an encased plate girder, 
a concrete viaduct and earth fill. 

On the Entrance road, Camlen Extension, a draw 
bridge having a length of 122! end « clear span of 1001. 
fhe cost of thie ae given above is G270,701s14, The Stete's 
portion of these two tems ia 7500,517.415 The City's por 
tion of these two Lteme is $150,660.74. | | 

"hie is a section of the State Nighway Approach - 
to the Peleware River Eridce, connecting with Linden and 
Penn Streete to and from the Bridge Plaze and includes the 
op by the elevation of Federal Street in 
the Clty of Cemden. This sestion was opened between lith 
Street end 12th Street on July 4, 1966 for the aecomrodation 
of bridge treffie and from 18th Street to Sterr Avenue on 
Januery 1, 1927» The resalnder of the section delayed ty 
the construction of the drawebridge over Cooper River was 
completed and opened on July 1, 1007 « The remainder of the 
section, delayed by the construction of the drawbridge over 
the Cooper River was completed ani opened om duly 1, i027. 
The total final cost of the road was $261,596.01. To thle 
mast be added the cost of the bridge G279,791.14. Waking 
@ totel of €641,307,16, The State's share of thie ise 
$590,8174416 

Entrance road, Sectiona 1A, 2A, SA, connecting 
read sections SA and 4, a total length of 2.001 mlics, 


separation of grad 
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the width of the pavement varies, the concrete from 2.5 to 
761, the gravel from 36 to 78' and having a uniform depth 
of 10", The work on this section was started on November 2, 
1026 and was completed on October 26, 1927 and accepted by 
the Commission on November 22, 1927. The cost was (621,478.02. 
is contract with the entrance road Section ¢1 provides « 
now highway joining the “nite Horse Pike with the Delaware 
Bridge, by passing the traffic, between Philadelphia and 
southern New Jersey, around the City of Camden» This road 
was graded in 1926 and 102¢ and 1s bullt over the marshes 
of the Cooper River Valley. Where the filis are still sete 
tling, a temporary gravel surface has been placed. 

Route 14 Section 12 end 18. These sections are in Corbin. 
City and the other in Estellville having a total length of 
Lel91 miles. These two sections, bullt by the sane contrac~ 
tor, these are parts of the road leading from Egg Barbor 
to Cape Yay. They cover the relooation of Route 14, east 
of Corbin City and narth of Tuckahoe and the widening of 
the present causeway plus two small bridges at Estellvilles 
The work was started on November 4, 1926 end wae finished 
May 26, 1927. It was accepted on May Si, 1027. The pave~ 
mont was of gravel 40' wide by 8" deep. Its cost was 
$46,163.47. That of the two bridges was $6,449.59. Total 
eoet of the improvement $54,612.06. 

Te Tuckahoe River Bridge 1s an extension of the 
above job. It consists of a 2O' Lift span and two approach 
gpans of 61.51 and 86.5! or a total length of 186", The 
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roadway has a width of 30', ‘the approaches are of gravel. 
The total length of the job is G10", ‘The total cost paid 
by the State was $130,851043. ‘This was accepted by the 
State on March 15, 1927. | 

A bridge waa bullt over South River 1,5 miles south | 
of Mays Landing, This was s single span of 42° of conore tes 
The work was accepted by the Stete on July 26, 1927. The 
total cost was 920,% 

Section iby The Beg Marbor=Maya Landing Road, 
@.78 miles long was paved with concrete 20' wide by 6" deep 
and finished with gravel shoulders 10‘ and 15' wide. Work 
was etarted on August 1, 19026 and wae completed on June 9, 
1087 end wae accepted by the Commiseion on duly 86, 1027s 
2 LOT 466 

Section 18 extends the conereting from Sstellvilis 
through the Oity of Eetell Manor and the Township of Wey« 
mouth to a point in the Hamilton Township line a distance 
of 5.69 miles. It was paved with concrete 20' wide by 6” 
deep. This project is part of the road from Egg Harbor to. 


The cost was G29 


Cape May acd completes concrete pavement betwoon Ratelville 
and Mays Lending. ‘he work wes started on November 20, 1926 
and was comploted May 10, 1027, Ite cost wae $169,260.55. 
It was accepted by the State on May Sl, 1027s 

Seetion 9, Meuricetown Road to Delmont, a dis@ 
tence of G.802 miles was paved with concrete 20' wide by 
8” deep and finished with gravel shoulders. The contract 
wae awarded on May 17, 1927 and work started on June 15, 


Ce 
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1oe?, It was finished and accepted on Decenber 26, 1927s 

the total cost wee (245,087.04, hie is a part of the road 

fron MiLiville to Cape May and continues the conereting thro! 
Section 8B, Bridge Street, Somrville, a distance 


‘of 0.801 miles was paved with conervete $0 and 36° wide by 


on COctober 16, 1926. Tt was expected to complete the work — 
Quring 1926 tut winter weather shut down the first woak in 
December, ae & result, one half of the paving hac to be ome 
pleted in 1927, The Bor “oh of Somerville shared « part of 
the cost of thie extra width. In order to construct a 36? 
pavement, it was necessary to seoure additional right of 

way on both sides of the etreet for the entire length of this 
section, The State sequred this for the first g00' and the 
‘Central Railroad, for the remainder of the distance. The 


“Rettrosd Company was also responel ble for property danages, 


due to change of grade from Franklin Street to Secoml Street, 
aue to ebenge of grade of the street in the construction of 
an under-pase thereby eliminating a dangerous grade crossings 
The State's share of the cost wae (31,044005« The work was 
aovepted by the State on uly 12, 1917s 

Joo f10, Old Route 17, wes re«surfaced with as- 
phalt for a distance of OBGl miles. The resurfacing was 
20t wide by 3” deep. The cost was G14 s454e04e 

And another short ection, 0.518 miles long, was 
done by the same firm, at a cost of $5, 076s85s 


Section 1, Rutherford-lackensack, 24954 miles 
long, was graded at a cost of $139,042.10 and the work 
wae accepted September 20, 1027. 

Route 1685 - The Malaga-Downstow Road, 74154 miles long, on 
Section 16, wae paved with concrete 20! wide by 8" deep 
and finished on the shoulders with 8" of gravel,the work 
was started on May 2, 1027 and completed on September 26, 
1987 and accepted by the State on Cotober 4, 1027, This 
section ineludes the relocation near Malaga of a portion. 
of Route 20, leading from Westville to Millville, ‘the 
entire section ie paved with concrete except a short soo 
tion, that ie paved with gravel to await settlement, ‘The 
work was eecepted by the State on October 4, 1927. The 
coat of finished section was $292,087.43. The bridges 

were inoluded in the contract. 

16-1 Section 2, Alpine to the New York State Line, 
a distance of 1,785 miles was paved with concrete to the 
following widths, vias, 20', 30' and 40' and te a unie« 
fom depth of 8". The work was started on April 50, 1026 
end accepted by the State on June 20, 1087, Ita cost was 
$244,610.65, There was but little work left to be done 
from last year. Although two heavy fille caused some 
worry, it was finally decided to pave them, This action 
wae fully justified, as there has been no settlement at 
ell. Two emall bridges were tullt on the job at a total 
cost of $6,418,00. These were accepted and pald for. 

Seotion 6, Lemoine Avenue Extension, 0.506 miles 

long, was paved with concrete 36' wide by 8" deep, ‘The 
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work was started duly 7, 1027 and was completed on Decome 


per 10, 1927 end accepted by the State on December 25, 1927. 
Its finel cost was $67,205.00... 

3 Section 6, Franklinville-Malnga Road, a distance 
of Be1907 miles, was paved with concrete 40' wide through 
the tows of Prenklin and 201 wide over the remainder of the 
4mprovements @800' through the tow of Franklin was paved 
for the extra width of 40'. The concrete is 8” deep. ‘The 
extra width being pata by the Towmehipe The work was started 
on July 18, 1926 and was finished end accepted on April 12, 
1927. The total cost to the State wae $150,614.51. Two 
wridges were tullt on this section, cost $25,403.14, one 
over Scotland River and Little Ease Rum, ‘These were accep~ 
ted on January 25, 1027s 

Section 7, Malaga~Vineland Road, a distance of 
4.773 miles, was paved with conerete 20' wide by GB" doops 
The work was started on March 29, 1927 and was finished md 
accepted on September 13, 1927. Ite cost was $196,022.50. 
Two bridges were Inoluded in the general contract, vige, one 
over # branch of the Maurice River 92,565.40, the other over 
Blackwater Creek, $6,162.75. 

Treo planting on Routes12 and 20 cost $057.80, and 
wae paid on December 1, 1927. 

At the beginning of the year 1027, the State High 
way System consleted of 21 Routes and connecting links having 
a total longth of 893.795 miles. Chapter 619, Laws of 1927, 
established 42 Routes and 11 Spur Routes about 1019 miles, 
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dnoluding practically the entire previous State “ighway 
mileage. ‘There has been taken over during the year, 774508 
miles bringing the total mileage taken over as of Decom 
ber Sl, 19287 to 971.012 miles, 

The following is a statement of the 1927 expen« 


ditures: 
Construction of Roads $10,468,951428 
Construction of Bridges ? 4,857 183036, 
Disbursement to Counties, State Highways — | 

Construction of Roads 16,000.00 

Interest 460,207 75 

Tree Planting 2,215.58 

Purchase of Right of Way Land 1,396,622 07 

Condemnation and Appraisal 102,874.63 
Maintenance and Reconstruction of Gounty and 

Township Roads (Motor Vehicle Fund) 4,569,361,24 
Construction of County Roads (State Ald) 39,780.00 

$21,412,166.45 

Engineering, Inspection and Testing 

Conatruction Division $1,123 ,040.94 

Ped., County & Townships.  115,038+37 

Laboratory 1,587 2406.55 
Maintenance of State Highway Road and eeidcs 1,780,825.05 
Administration aman tg B90 480 

$24,950 ,460.86 


The addition of more then 153 miles of new pavement 


in one year is a record for the State, This figure is made 


See, 


up Of 76.339 wiles of pavement comploted of the 135.714 
miles placed ander contract in 1oe7 pine 77.521 miles ine 
eluded tn the 1926 contracta, In contracts completed dur- 
ing the year, anountivg to $12,359,500.16, the fins? eost 
of the work was $10,621,050.62, an increase of total cone 
tract asount of only $261,460.40 or 2.1 per cent of the — 
contract amount.» | 
Among the notable achievements of the year was 
the comp Lotion of four contracts aggregating in value 
$4,880,088.80 on Route 1 Extension, Jersey Clty, Section — 
1 and the uoper roadways of Seottion 2 were opened for traf} 
fie several months prior to the openim: of the Holland Tun« 
NOLG 
| Tere are, under construction at the present time 
on Route 1 Extension work four sections for which the cone 
tract cost to $6,766,386.00. The total spent for bridges 
included in poadway contracts was $1,180,059.35. Grade 
Grossing ELimtnations finished during the year wore CsReR» 
of Ny Js at Bim, State's share 629,017.79, Shark River 
Station, State's Share $1,114.37, Overbrook Terrace, Une 
dor=pasa, State's Share $63,533.066 


C © © 
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At the beginning of 1928, the State Hichway Sys- 
tem was built up Routes and Connecting Links having a total 
length of 971.012 miles. 

There has been taken over during the year 205.187 
miles and 5.22 miles abandoned, bringing the total mileage 
teken over as of December 31, 1928 to 1170.929 miles. 

Route 1 M.P. 57.8, Bridge over Hackensack River, composed 


of 8 fixed spans of 149' in length and one draw span, 238! 
longs The total length is 1,430". The work was started on 
July 6, 1925 end was completed March 17, 1928. The width of 
the roadway 1s 39' to this is added @,10' sidewalks. ‘The 
cost of this to the State was §1,111,908.87, This job was 
accepted by the State on March 27, 1925. 

Section 7+A, Mercerville-Namilton Square Cut-off, 
3.144 miles long, was paved to a width of 29' and grade 40! 
wide. The pavement was of concrete. The eonerete was laid 
a" deep. The work was started on September 10, 1927 and ac« 
cepted by the State on July 17, 1928. The total cost was 
$233,365.75. This job is over new alignment which parallels 
the old Route 1 on the south and eliminates dangerous traf~ 
fie conditions in Mercerville and Hamilton Square, Through 
Hamilton Square district, due to the flat grades and clayey 
soil, $53,650.00 was spent for drainages 

Section 3-A, the Robbinsville Cut-off, 0.87 miles 
long, consists mainly of the approaches to the overhead 


bridge across the tracks of the Camden & Amboy Railroad at 
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Robbinsville although the contract for its construction was 
awarded in December 1927 work was not started until March 14, 
1928, because of the bridge construction operations which 
were done by another contractor. The job was finally finished 
and accepted on October 2, 1925. The final cost paid by the 
State was $61,953.56. | 

13+A, Extension, Newark, a length of 0.54 miles on 
Stockton Street from Delancy Street to Wilson Avenue, was 
paved with concrete 39 wide by 6" deep and finished with a 
granite curb on each side. The protection around the base 
of the columns was also granite curb. The total cost was 
€41,681.63, and was accepted by the State on September 25, 
1928. 

Station 11, Newark Extension, 1.54 miles long, 
from Lincoln Highway to West of Wilson Avenue, City of New- 
ark, was awarded on March 13, 1928 and the contract therefore 
was awarded on March 19, 1928. The work to be done con-+ 
sisted of a granite block pavement liad on a cocrete base 
plus the necessary drainage pipes and structures. The prin- 
cipal expenditure on this job was for the 40' granite block 
pavement in the City of Newark, This work was completed on 
October 30, 1928. Its cost was 9590,906.47. It was accep~ 
ted by the State on October 30, 1926. 

Extension Sections 11 and 12, Contract #4, 0.40 
miles of granite block pavement wasfinished at a cost of 
$942,693.09 and accepted on July 14, 1928 and extension 135A, 
Stockton Street from Delancy Street to Wilson Avenue at a 


cost of $928,594.27. 


Route 3 


Route 4 


Section 3, from the Lackawanna Railroad bridge 
to Larch Avenue, © distance of 0,195 miles, was paved with 
granite blocks at a total cost of $50,929.54. 

Section 1l1-B, at Elm in Atlantic County, a length 
of 0.208 miles was paved with concrete 40' wide by 8" deep. 
This work was done by the Maintenance Division and was come 
pleted on August 14, 1928, The cost was $39,652.63, ‘This 
contract provides for a full width pavement under the Cen- 
tral Railroad of New Jersey bridge at Elm, the railroad 
company having re-built its bridge to accommodate the full 
width pavement,also to provide sidewalks on each side. 

Shark River bridge at Belmar, consisting of 3 
fixed spans of 70', 5 fixed spans of 76' and a single leaf 
bascule 50'; width of roadway 40' plus one 6' sidewalk. 

The work was started on Januery 27, 1927 and finished on 
March 1, 1928. The total cost was $590,876.16. 

Section 16-A, Toms River Cut-off, 0.058 miles long, 
was paved 20' wide with concrete 8" deep and graded 40! 
end 46! wide over a new line east of the railroad, thus e- 
liminating two dangerous grade crossings and several curves 
one of which was very sharp. About 1,500 feet of the road~ 
way was built on a part of Toms River adjacent to the Cen+ 
tral Railroad embankment by pumping sand out of the channel. 
It was necessary to adjust Huddy Park to take care of about 
300! of the alignment on the Toms River end. The total cost 
was $69,307.92. To this mst be added two bridges, one 


over Toms River south branch, the other over Jake's Branch. 
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Te first consisted of two plate girder spans of 50',35" 
each and a width 40' for the roadway plus two sidewalks 

of 6! each. The second of two spans 16' each by 40' wide, 
of re-inforced concrete. The cost of bridge #1 was 
$122,552.34. The cost of bridge #2 was $15,589.02, Making 
a total cost of the bridges--(§136,141.36. The road and : 
vridges were accepted on July 28, 1926. 

{he Nacote Creek bridge approach was paved with 
concrete by the Maintenance Department « This was e con 
crete slabbridge at Johnsontown, «1 mile east of Fort Re~ 
public. The cost was $10,603.60, The length of the im- 
provement was 0.172 miles. 

The Outerbridge Plaza provides for the connec- 
tion from Route 4 at Perth Amboy to the bridge across the 
Arthur Kill to Tottenville, Staten Island. ‘The length of 
the section is 0.564 miles. It is paved 29' and 50' wide 
and graded from 30' to 40' wide. The pavement is of con- 
crete 9" deép. The shoulders are of gravel 4" to 9" deep. 
Work was started on May 8, 1926 ané finished on November 7, 
1928. It was accepted by the State on November 27, 1928. 
Te cost of the work was $124,211.44. 

Section 20, Morristown to Convent Station, a 
distance of 1.095 miles, was paved with concrete ' 


wide be 8" deep. ‘The contract was awarded on July 26, 1927 


but work was not started until August 27, 1927. The date 


of completion was fixed as November 1, 19268. An extension 


on time was given to November 16, 1926. It finally accepted 


eee, 
on December 13, 1926. The final cost was $68,762.76. 

Section 19, Dover to Denville, a distance of 
%,.189 miles was graded 40' wide, was graded and drained 
only. Most of the rough grading on the first mile was 
completed in 1927. Between the Rockaway River and the 
bridge over the Morris & Essex Railroad tracks at Rocka- 
way, only a small portion of the grading was done, Se~- 
vyeral houses on the right of way had not been removed or 
disposed of and work on the above mentioned bridge was 
not started until January 1928. Most of the remaining 
exeavation on this section was required to make the 12! 
fill at this bridge and, as work on the bridge had not 
progressed far enough to allow the building of this em~ 
pankment, the contractor had to stop grading on the first 
of February, as the trolley tracks between Rockaway and 
Denville had not beem removed and the grading of this | 
section could not be started until this work had been 
done by the Traction Company according to contract. in 
view of these facts, it was decided to release the con- 
tractor, which was done on February 2, 1928 and the a- 
mount calculated aa due approved by the State viz. 
$34,561.18. This was done on February 2, 1928. 

Section 18, Butgzville to Great Meadows, a 
length of 5.78 miles, was paved with concrete to a width 
of 20', 25%, and SO’ and a uniform depth of 6". The con- 
tract was awarded on April 26, 1927 and work started on 
May 9, 1927 and pushed until stopped by cold weather. 


The pavement was completed but due to winter, the job 
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was tied up until April 9, 1928 when the finishing was 
started and finished upon May 14, 1928. It was accepted 
on June 12, 1926. ‘The final cost allowed was $327 ,$49 +18. 
Included tn the contract were three smali bridges built 
by the road pusider. Their cost was $33,176.97. These 
were accepted by the State on June le, 1928, 

Sections 1C, 6A 4A, these comprise the aban- 
doned trolley track areas in Morris Plains, Morris Pow 
ship, Morristown, Madison and Chatham. This trolley area, 
about 18! wide, extends for a distance of 0.8% miles 
through the middle of Section 1-C, Speedwell Avenue, Morris 
Piains and Morris Township; 1.42 miles through Section 6A, 
Speedwell Avenue, Morristown; end Section 4A, Main Street 
Madison and Chatham. An 8" concrete pavement 11! wide was 
placed on both sides of Section 1-C in 1919. This was 
followed by similer work on Seetion 4A in 1921 and 6A in 
1922. However, the pavement on Sections 4A and 6A con- 
sisted of a Warrenite surface on a 6" concrete foundation. 
Util 1927, the trolley area was maintained by the Morris 
County Traction Coe, when it was abandoned by the Trac- 
tion Company and its maintenance devolved on the State 
Highway Department. It was decided to place a.permanent 
pavement on this area, during 1928, the State paying 60% 
the County of Morris 20% and each municipality 20% of the 
cost within its borders. A single line, 9" concrete, 
pavement was selected for Section 1C to match the exist- 
ing conprete side pavement. A bituminous concrete surface 
on an &" conerete foundation was selected for Sections 4A 


and 6A to match the existing Warrenite pavement. Excava~ 


Route 6 


Route 7 
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tion was started on June 20, 1928 and was completed on 
October 2, 1928. It was accepted by the State on De- 
cember ll, 1928. Its cost was $220,396.22 4 

Bridge over Big Timber Creek, at Westville 
was a bascule with encased girder approach. The draw 
span was 60' long and the approach spans were 63' each. 
Te width of the roadway was 47' plus 2 sidewalks ¢ach 
11.5! wide. The work was started on October S1, 1927 
and was completed on November 8, 1928. The adjusted 
contract price was $275,149.19. 

Connecting Road Section 4-A, 5 and 6 and Rt. 
6, Section 17, a distance of 5.954 miles, was graded 
only to a width of 40' to 80! feet. This project come 
prises the grading of the southerly portion of the Con-= 
necting Road and joins northerly end of Route 6, near 
Westville, with the completed sections of Entrance end 
Connecting Roads, at White Horse Pike, providing for 
traffic between points in South Jersey and the Delaware 
River bridge, also on the north with Trenton. The work 
of paving this section is now under eontract. The work 
was accepted on December 11, 1928. ‘the final approved 
cost was $779,924.75. 

Three pridges were built on this section 
namely over Main and South Branches of Newton Creek and 
Little Timber Creek. The cost was 9569,878.92. These 
were accepted by the State on December 11, 1928. 


Section 9, Aldrich Road, Adelphia, 5.095 miles 
long, was improved with concrete 20' wide by 6" deep. 
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As this road had been previously improved, the principal 
cost was for the concrete. ‘The work was finished on Nov- 
ember 10, 1927 but there was some trimming to be done as 
a result, it was not accepted by the State until Decem- 
ver 6, 1927. However, it was not paid for until January 
1928. Gost $244,183.65, 

Two bridces were included in this contract, one 
of 69! span of girders connected by floor beams and 932! 
span of steel beams encased in concrete. The cost of 
these two brides was $68,442419« 

The Shark River Grade Crossing Elimination, 
0.284 miles long, was accepted by the State on Aucust 505 
1928, The Shark River Grade Crossing, 0.254 miles 2 ria; 
was finished and accepted on August 30, 1927 but wes not 
paid for until Merch 1926, ‘The amount paid was $52,737.08. 

Section 7, Beaver Lake-Stockholm, 3,851 miles 
long, work was awarded on Auguet 24, 1926, It consists of 
a concrete pavement 20' wide by 8" deep and the grading 
of the roadway to a width of 30", The straightening of 
the line through Stockholm removed two grade crossings 
and greatly improved the alighment. The cost of grading 
the new line amounted to fully one-half of the total con- 
tract. The cost was $358,635.81 for the road grading and 
paving, to this must be adjed the cost of two bridges, one 
over the Pequannock River and the other two miles further 
on, over a small brook. ‘The cost of these was $44,163.09. 
The entire job was built by one contractor, 

Section 8, Yellow Frame-Blairstown Road, 5.643 


miles long, was graded 30' wide and paved 20', 25' and sot 
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wide with concrete 8" deep. The work wae started July 5, 
1926 and finished Mey 15, 1928. This section is part of 
the highway between Newton and Blairstown. It begins at 
the cross~roads at Yellow Frame Church which is also the 
county line between Sussex and Warren Counties. From this 
point, the road runs through the villages of Marksboro and 
Paulina to Blairstown. The grading work on this section 
was done by Warren County in 1926 and ts generally over 
new alignment. The pavement was completed in 1927 by the . 
State under this contract. ‘the work done this year was 
mainly shaping the shoulders and widening the fills end 

a retaining wall along the railroad near Slairstown was 


built. The total cost was approved by the State on June 


15, 1927. The total cost was $291,670.12. 


Section 10-A, From Essex, Parsaic County Line to 
the Passaic River Bridge, a distance of 0.530 miles. It 
was paved 40' wide by 8" deep with concrete. This is a 
portion of the old Newark and Pompton Turnpike, and has 
been constructed from the Essex-Passaic County Line to 
the Passaic River Bridge. This section of road was built 
with the purpose of relieving the congestion caused by 
heavy traffic on the rough and bituminous pavement pre- 
viously laid at this point. An agreement was made between 
the Hyghway Commission and the Township of Little Falls 
on August 9, 1927, whereby the Township would bear the cost 
of all curbing, a 5.5! strip of pavement on each side of 
the road, and one-half of the cost of the storm sewer and 
ineidental structures from Main Street to the Passaic 


River. The rest of the work was paid for by the State. 


Route 9 
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The work was atarted on May 25, 1928 and finished on 
June 29, 1928. ‘The pavement was constructed in four 
10' strips. The total final cost was 62,074.78. The 
State's portion was $59,719.54. 

Section 9, Beaver Lake-Hamburg, a distance of © 
4,549 miles, was graded 30! wide and paved 20' and 30! 
wide with concrete a" deep. The work was started on July 
a7, 1927 and was accepted on September 11, 1928, ‘This 
section extends from a point 500' west of the New York 
Susquehanna and Western Railroad, at the top of Beaver 
Lake Mountain to the Underpass under the Lehigh and Hudson 
Railroad at Hamburg with the exception of 2,000’ omitted 
for the Cut-off at Hardystonville. The principal feature 
of this section are the change of alignment necessary to. 
obtain sight, distance and eliminate sharp turns and two 
railroad grade crossings in the borough of Franklin. 

From Station 0 to 84, 30’ pavement and curbs were leid 
and 20! pavement from Station 84 to 166. From Station 
166 to 174, 30' pavement and curbs and 20' wide to the 
end. The cost of this work was $414,399.51. To this 
must be added the two small bridges, a mile apart. The 
cost of these was $34,328.92. ‘the whole work was accep~ 
ted on September 11, 1926. 

Section 1l-A, Dunellen Track Paving, a distance 
of 0.588 miles. This work consisted of paving a width of 
18' with 4" granite tlocks on 4 5" concrete base. The work 
was started on September 10, 1928 and was completed on 


November 26, 1927 but was not accepted until January 5, 1928. 
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Its cost was &33,912.55. The Publie Service renewed and 
re-adjusted the ties and rails. 
Section 18, Mays Landing Relocation, a length 

of 1.456 miles, was paved with concrete to a width of 20! 
and 40' and a depth of 8". Work on this project was 
started on October 3, 1927. It was completed on Septem- 
ver 23, 1928 and accepted on November 20, 1928. The total 
final cost was $167,672.11. There was one bridge includ- 
ed in the road contract, the cost of which was $68,806.40. 
This bridge has a clear span of 69.5' and a width of road- 
way of 40' plus 2 sidewalks each 6' wide. The total len- 
gth of this project was 126.7'. | 

Section 11, South Dennis~East Creek, a distance 
of 5.551 miles, was paved with concrete 20" wide by 8" 
deep and finished with gravel shoulders extending the 
paved width to 40', Work started on December 19, 1927 
and was finished on December 8, 1928 and accepted by the 
State on December 18, 1928. Its cost was $265,419.89. 
This project, from South Dennest to West Creek is a part 
of the road, from Millville to Clermont, on Route 14 and 
ineludes a relocation at Dennisville to be graded and sur- 
faced with gravel, and provides for concrete pavement from 
Dennisville to East Grove. ‘There were 4 bridges included 
in this contract. ‘The total cost of whichwas $51,928.73. 

Section 10, the Harlingen-Bolmers Yorner, 3.024 
miles long, was graded 40! wide and paved 20! wide by 8" 
deep. Work was started on May 13, 1927 and was not fini- 
shed until April 16, 1928gas a result, a penalty of one- 


half of 67.5 days at $40.00 was deducted. A cattle pass 


was eliminated, As a result the cost of the road contract 
was $166,620.17. 

A bridge at Station was built at a cost of 
$20,368.62. This section improved the old alignment and 
grades and shortened .30 of a mile in its length. 

Route 17S Section 2,.Pedricktown Relocation, 1.961 miles 
long, was paved with gravel 30! wide by e" deep. This — 
work is located on the Crown Point Road leading from Weate 
ville to Penns Grove. The work consisted of grading and . 
surfacing with gravel the section Imown as the Pedrick-~ 
town Cut-off. The work was started on October 31, 1927 
and completed May 1, 1928 and accepted by the State on 
May 22, 1926, The total cost was $39,920.96. | 

Section ], Paulsboro Caiseway, 0.491 miles long, 
is on the Crown Point Road leading from Westville to Penns 
Grove. Thais is a grading job for raising the causeway at 
Paulstioro preparatory to paving after finel settlement. 
The pavement is of macadam 20' wide by 6" deep and was ace 


cepted by the State on » The total 
cost was $95,262.45. ; 
Route 17-N,2 Carlstadt-Hasbrouck Heights, a length of 1.927 


miles was paved with concrete 20' wide by 8" deep. Work 
was started on June 24, 1927 but was not finished until 
April 23, 1928. The work was accepted by the State on May 
22, 1928. The final cost was $154,363.18. All of the con~ 
struction on this job was finished during 1927. ‘the finish- 
ing and smoothing of shoulders wae done as soon as weather 


conditions permitted in the Spring of 1928. 


Section 3, Saddle River Bridge Relocation, a 


of 0.369 miles, paved with macadam 20' wide by 8" deep. 
This route has been constructed on new right of way in or=- 
der to eliminate the very sharp curve in the old road, to 
shorten the distance and to provide a better approach to 

the new bridge over Saddle River. A normal width of 66! 

for right of way was acquired for the length of the section. 
This contract consisted of a re-inforced concrete beam and 
slab bridge, with a span of 43', grading of the roadway, 
construction of a temporery macadam pavement. The cost of 
the finished job was $55,583.31. 

Section 4, the Franklin Pike-Hohokus, 0.120 miles 
long, extends from the Warren Place intersection to the 
Sheridan Avenue intersection. The purpose of the work was 
to widen and flatten out the sharp curve on the old road. 
This was especially dangerous due to ite location on a 6% 
grade. The pavement was of concrete 50' to GO! wide. The 
final cost was $26,652.13. It was accepted on dune 12, 198. 

Route 18-S and Route 20«-Malaga Relocation, a length of 1,502 
miles, was paved with concrete 20' and 30' wide by 8" deep, 
and at the intersection this was widened to 40', This pro- 
ject for the elimination of grade crossing at Malaga consists 
of the relocation of a portion of Route 20, leading from 
Westville to Millville and a portion of Route 18, the Harding 
Highway leading from Penns Grove to Atlantic City. The 
work consisted of grading: and surfacing with gravel the ap- 
proaches to the bridge and surfacing with concrete the ree 
mainder, The work was started on October 11, 1927 and com- 
pleted on June 8, 1928. The cost was increased by building 


the approaches to the overhead bridge across the railroad 
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track, which is now underway. Tne final cost of the work 
was $81,943.34. 

Route 1B-N Section 5, Engelwood Cliffe-Alpine Road, 4 O28 
miles long, was graded 50' to 40' and paved to a width of 
20' and a depth of 8", wlth concrete and bituminous con~ 
erete surface over old teford. Work was Started on August 
$31, 1927 and was completed and accepted on August 23, 1928. 
This section is a direct continuation, southerly of Seo- 
tion 1, constructed in 1925. It extends from Palisade Ave- 
nue in Engelwood Cliffs, following the old Sylvan Boulevard 
for 2.4 miles, thence along a new right of way for .9 of a 
mile thence back to Sylvan Boulevard and along same «70 
miles to Section 1 in the Borough of Alpine. The pavement 
consists of 3.3 miles of concrete and .7 of a mile of bi« 
tuminous concrete. The total cost was 9394,001.53. Two 
small bridges were ineluded in the contract and cost $4,059.50. 

Route 18-5 Pitts Grove-Elmer, 3.57 miles long, was paved with 
conerete 20' and 40' wide by 8" deep and finished with gra- 
vel shoulders. The wrk started on March 12, 1928 and was 
finished and accepted on September 25, 1928. ‘The cost of 
the finished road was $170,785.07. The municipalities share 
of this was $12,535.60. This project is a part of the Har- 
ding Highway leading from Penns Grove to Atlantic City. 

Route 25 Section 1, Crosswicks Creek to Robbinsville, a 

| distance of 4,259 miles, was graded 40' wide and paved 20! 

and 40' wide by 8" deep. The work was started on Merch 15, 
1928 and compheted September 26, 1928 and it was accepted 
by the State on October 9, 1926. The total cost to the 


State was $226,794.07. There were three small bridges on 


thie contract, the total cost of which was $24,230.00. 
Section 2, From Bordentown to Crystal Lake, 
a distance of 1.944 miles, was improved by grading to @ 
width of 40' and 80' and concreted to a width of 20' and 
a depth of 9". This work was started on April 5, 1928 
finished on October 27, 1928 and accepted on November 15, 
loge. The cost of the completed work was §155,699.C1. - 
This is a portion of the Route from Jersey City to Cam- 
den. This necessitated the building of a new bridge over 
Blacks Creek consisting of 2 spans of 34' each. The 
pridge was finished on September 50, 1926. It was accepted 
with the road on November 13, 1928, Its cost was $55,310.62. 
Route 25 Section 4, Reriten River Railroad bridge, crosses 
the highway at Station 169497. It consists of & apansa 
making the tol length including approaches of 191'. 
The work was started June 1, 1926 and was completed on 
November 10, 1928. The total cost was $63,367.35. 
Route 26 . Section 3, Penns. Neck, Monmouth Junction Road, 
a length of 3.284 miles, wes paved with concrete 29' wide | 
py 9" deep and finished with 10.5 feet. gravel shoulders. 
The work was started on May 3, 1926 and was completed on 
October 15, 1928. It was accepted by the State on Decem« - 
per 18, 1928. The cost of the road work was approved in 
the amount of (278,641.84. Two, bridges were bullt under 
a separate contract, that over the Millstone River at a 
cost of $46,921.40 and a small 10' span over a Spring run 
$4,907.50 were not paid for until 1929. 
Route 28 Section i, Bayway-Elizabeth, a distance of 0.589 
miles was paved to a width of 40' from Broad Street in the 


City of Elizabeth to the easterly end of the Bridge Plaza. 


Route 30 
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The existing granite and blgin block pavement was removed 
from the full paved area and replaced within the trolley 
track space after the rails had been raised. The removed 
blocks were clipped and used as the header course along 
the outer rails. The bigian blocks were uséd in the track 
area, An eleven foot width of re-inforced concrete pave= 
ment was laid on the existing concrete base between the 
header course and the curb, Concrete curbing was set ex« 
cept at street intersections where granite was used. The 
bridge plaza was paved with a 10" concrete pavement from — 
the existing southerly curd lines, the northerly right of 
way line of Sayway where it joined the pavement already 
laid. The work was accepted by the State on October 2, 
1928. The cost of the accepted work was $70,504.44. 

Section 6, Bridge over Lehigh Valley railroad ’ 
crossing at Packers Islend consisted of two spans 38.5! 
each and one of 67', The width of the roadway was 40° and 


the total length of the work wes 156', The work was star- 


ted on March 6, 1928 and completed on October 27, 1928. 
The cost of the job was $42,846.62. . 

Section 7, the Allerton-Clinton Road, 3.944 miles 
long, was paved with conerete 20' wide by 8" deep and 
graded to a width of 40'. ‘The work was started on January 
2, 1928 and completed on December 1, 1928. It was accep< 
ted by the State on December 16, 1928. The total cost of 
road end bridges was $307,600.00. 

Section 3, Pennington-Woodsville Road, 3.644 miles, 
long, was graded 40' wide and paved with concrete to a width 
of 20! and a depth of 8". This section was built on a new 
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right of way with the exception of 1.25 miles on the Pen- 
nington end. It was finished in 1927 with the exception | 
of the shoulders. These were finished and the work was ac- 
cepted on May 28, 1928. ‘The total cost wes for the road 
$229,228.29 and the three bridges, the latter cost of 
$35,473.05. 

Section 4, the Ringoes-Woodsville road, 4.66 miles 
long, wan graded 40! wide and paved 20' wide by 8" deep | 
with conaete, The work was started on June 7, 1927 but was 
not accepted by the State until July 17, 1928. The grades 
and alignment were greatly improved on this section by cut- 
offs at Woodsville and Rocktown. About 1.5 miles of this 
section was built over a new G6! right of way. ‘The com= 
pletion of this section and section 3 roads makes a con- 
erete road surface from Trenton to Flemington, a distance 
of 27 miles, with the exception of a short piece of macadam 
each side of the Reading Railroad at Pennington. The cost 
of the road paving was $263,986.20. Five bridges were in- 
cluded in this contract costing $55,250.36. 

Shore Relief roed, 3 Concrete slab bridges, are 
on No. 1 and were completed and accepted by the State on 
July 17, 1928. The cost of these was $16,829.22. These 
were on Section 1. 

Section 1, Shark River-Astury Avenue, a distance 
of 2.623 miles, was graded 40' wide and paved 20! wide by 
9" deep. The workwas started on November 12, 1927 and was 
completed August 9, 1928 and was accepted by the State 
August 28, 1928. ‘his is the first contract to be let on 


the much needed Shore Relief Route between Eatontown and 


Belmar. There were many construction details included in 
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the contract. There were 21,000' of curb, 74,000 square 
feet of sidewalk, over 2 miles of storm sewer pus 63 
paved intersections. The cost of the finished Job was 
$208,889.25. | 

Section $, Shark River Bridge Approaches, 0.759 
miles Long , was started on March 29, 1928 and was completed 
on September 18, 1928 and accepted by the State on Septem 
per 25, 1928. The width of this work was 40' and that of 
the paved portion was 29'. This was of bituminous macadam 
7" deep and was finished with gravel shoulders. The total 
cost was $69,551.50. 

Section 2, Astury Avenue-Eatontown, having a 
length of 5.651 miles, wes graded 40' wide and paved 29! 
wide by 9" deep was atarted on January 27, 1928 and was 


‘completed October 5, 1928 and accepted on October 30, 1928. 


This section with Section 1 on the south provides an ad+— 
ditional route for shore travel south of Avon and at the 
same time relieves traffic congestion between Long Branch 
and Avon. Existing roads vere used as far as possible. 
These were widened to 66', A large part of this section 
was laid out over a newly purchased right of way. In stra« 
ightening the line, it was necessary to traverse Hog Swamp 
for a distance of 3,600'. This was a low lying atretch 
partly covered by water. “he pavement proper was of con~ 
erete 29! wide by 9" deep. “the total cost to the State’ 
was $407 ,30543. 

Section 1, Fairview-Rumnemede Road, 4.96 miles 
long, in the counties of Camden and Gloucester. “This is 


a part of a route leading from Route 20 at Fairview through 


a Sal oe 
to Moorestowm with a span to the proposed Palmyra bridge. 
Tis section connects the Delsea Drive, route 20, with 
the Black Horse Pike, thus forming a valuable relief road 
around Westville and is an important eross-country link 
in the Highway system. The work was started December 5, 
1927 and was completed on August 28, 1928. Its cost was 
$231,239.01. Big Timber Bridge was included at a cost of 
$01,964.87. | 

Delaware River Bridge Approach-Sections 1A and 
Q-A, having a length of 3.162 miles. This contract toget= 
her with Entrance Road Section #1 provides a new highway 
connecting White Horse Pike with the Delaware River bridge 
by passing the traffic between Philadelphia and southern 
New Jersey, around the City of Camden. This road was 
graded in 1926 and is built over the marshes of the Cooper 
River Valley. “here the fills are still settling, a tem- 
porary gravel surface has been placed. “his contract was 
awarded late in 1926 and opened to traffic July 1, 1927. 
The Roundpoint at White Horse Pike, however, being con- 
structed later in the year to expedite the handling of traf~ 
fic. The pavement was of gravel varying in width from 56! 
to 78' and to a depth of 10", Its cost was $318,617.96. 
It was finished in 1927 but wes not paid for until 19268. 


At the beginning of 1928, the State Highway Sys~ 
tem consisted of Routes md Connecting Lines having a total 
length of 971.012 miles. There was taken over during the 
year 205.187 miles end 5.22 miles were abandoned, thus 
making the total mileage to December 51, 1928 to 1170,.929 
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miles. ‘The Construction program meant the addition of over 
130 miles of new pavement. This sum is made up of 69.165 
miles of pavement completed of the 153.818 miles placed un- 
der contract in 1928 plus 61 miles 4ocluded in 1927 contracts. 
Me cost of contracts completed during the year was 
$13,284,512.22, There was 4 total of 54 highway contracts 
awarded during 1928 plus 17 separate bridge contracts, The 
lengths in these totaled 2,028 miles, making a grand total 

of 155.846 miles for roads and bridges. Bight of the con- 
tracts were on Route #1 Extension of the total of 153.818 
miles, 8.179 miles were on Route #1 Extension and 15.36 

miles were widenings on sections previously paved, and 10.146 
miles were awarded by Ocean County under re~imbursement. 

Of the total contract amount of $14,518,202.45, the sum of 
$1,953,347.50 was spent on Route #1 Extension and $699,558.40 
was for the widening endtrack paving, $678,146.91 was paid 
for by Ocean County, to be re-imbursed by the State, of 

the total of 153.818 miles, there were about 61.681 miles 


of hard surface pavement completed on December S31, 1928. 


1929 


Route 1 Extensions, Sections 3, 12, 15 and 14~A were 
graded and filled in preperation for future work at a 
cost of $40,257.46. This wrk was accepted on February 
19, 1929. It cost $19,459.00. 

Section 4-A, Larch Avenue-Charlotte Avenue in 
Jersey City though only .026 miles long was an expensive 
job. It consists of a steel trestle containing 1,460 . 
tons structural steel and 120 tons of re-inforcing rods and 
2,550' of pipe railing; these items plus the cost of de- 
molishing buildings on the new right of way explain the 
high cost of the job. This was §439,111-55, The fin- 
ished work was accepted by the State on December 19, 1928 
but was not paid until January 19204 
Section 1, Tonmelle Avenue, 1.557 miles long, 

was accepted by the State on May 21, 1929. ‘This was a 
conerete job which wes started May 1, 1928 and practically 
during the construction season of that year except for the 
grading of the shoulders and the trimming of the slopes 
and finishing the concreting at points not made possible 
due to lack of right of way and the deley caused by the 
construction of the bridge over the Erie railroad. In 
the Spring of 1929, this work was finished and the job 
was accepted by the State on May 21, 1929. The finished 
cost was $183,981.90. 

Route 1 Extension 14<-A, Avenue I between the point south 
of South Street and a point north of Haynes Avenue. The 


work consists in general of the building of a concrete 
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covered steel viaduct with concrete foundations and the 
paving of the road way with granite blocks laid on a con- 
crete slab foundation. This work was started on Septem- 
ber 8, 1927 and was completed on July 9, 1929 and accepted 
by the State on that date. The cost of the finished struc- 
ture was $1,155,379.48. 

Extension 14-8 and 15 from Avenue I to Essex, 
Union County Line in the City of Newark, a distance of 2.871 — 
miles was paved with 6" granite block laid on an 8" concrete 
foundation 48.5' wide. This work was started on May 1, 1928 
and accepted by the State on August 19, 1928. The total 
final cost was $755,784.59. 

Section 13, Newark, is a section 1.85 miles that 
has been graded across the meadows and paved with bitumin= 
ous macadam to make it usable till the final settlement is 
reached. The cost of this was 914,679.71. 

Section 16, Bssex County Line to Julia Street, 
Elizabeth, a distance of 1.4165 miles, was paved with bi- 
tuminous macadam and bituminous concrete to a width of 
48.5' and 6815! and depth of 8" and some of 11", The work 
was started in June 1928 and finished and accepted on July 
23, 1929. Paving wes not started until the last of Octo~ 
per. It was Pinished and accepted by the State on July 23, 
1929, The cost to the State was §285,379.55. It was 
found necessary to make borings in order to properly de- 
termine the cost of future construction, These were on 
the route in Jersey City and Bayonne and cost the State 
$6,165.00. These returns were received on September 24, 1929. 


Section 3, Oakland Avenue to Larch Avenue, a dis- 
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tance of 0.78 miles, was paved with granite block and as- 
phalt to a width of 38.5' for granite block and 50! for 
eonerete base and asphalt top and plain conerete. The 
paving was started in July 1927 and completed and accep- 
ted on December 31, 1928, The cost to the State to date 
is $3,196,497.98. Thie was paid during the year a cer- 
tain amount of work was held back for further investiga- 
tion. The whole was finally settled by the payment of the 
sum of $54,208.80. This agreement was reached March 16, 
1933. 

Extension S+17, 19 and 19, Julia Street to Ann 
Street end East Grand Street to Elizabeth River, a dis~ 
tance of 0.64 miles, was paved with bituminous concrete 
on a concrete base. The concrete base was 9" deep and 
the bituminous concrete top was 2" thick. The work con- 
sisted of finishing the whole job by building curbs and 
sidewalks plus the construction of sewers. Paving south 
of Elizabeth Avenue 1s not included in this job. The 
work was started on January and finished on December 7, 
1929 and accepted on December 17, 1929, Its cost was 
$233,416.61. 

Bridge over P. Te & Te Re Re Crossing, This 
is an encased I beam structure, composed of 2+39' spans. 
The width of the roadway 1s 50' and 2 sidewalks each 6! 
wide. The total length is 1351'. The work was started 
on November 12, 1928 and finished and accepted on July 29, 
1929. Ite cost was $47,369.74. 

Section 4 and 5, Lincoln Highway, Wallace Avenue 
to Communipaw Avenue, a distance of 1.357 miles, is paved 
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with bituminous macadam and asphalt on a concrete base to 
a width of 40' and a depth of 6" and 11” on a graded width 
of 65, The work was finished and accepted by the State 
on August 12, 1929, ‘The cost of this job paid by the State 
was $131,775.00. 

A bridge was built over Rancocas Creek, between 
Sections 6 and &. It is a bascule 60' long with 2 girder 
approaches of 86! each and 1 of 80! making the total length 
of the structure with 1ts approaches 1,437.354'. The work 
was started on August 29, 1927 and was completed on Decem- ) 
ber 19, 1928 and was accepted on January 29, 1929. Its 
cost was $575,869.52. 

Long Beach Bridge over Manahawken Bay, extends 
from Manehawken Landing to Ship Bottom Beach, s distance 
of 6,313'. The width of the roadway is 50', there are no 
sidewalks. The spans are of varying length. The founda- 
tion is of concrete on timber piles. The approaches are 
of earth and macadam. The work was started on June 19, 
1928, The work was accepted by the State on April 9, 
1929. The total cost wes $408,329.52. A slight increase 
of $2,534.67 was all that was needed. 

The Convery Place bridge over the Ls» Ve Re Re 
Tis work consisted of a new concrete deck upon the old 
structure. The width of the new roadway is 29 feets to this 
is added 2 sidewalks each 3' wide. As this improvement is 
for the benefit of the local people, the city contributed 
its share of $10,000 toward the improvement the total 
cost of the improvement was $21,551.94. The work was ac- 


cepted by the State on March 5, 1929. 
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Sestion 16-A, a bridge with concrete deck laid on 
I beams and having a clear span of 45' and a roadway 40! 
wide plus 2-9' sidewalks and paved on the roadway with 
sheet asphalt. The work was finished with concrete approach 
slabs and standard concrete pavement. The total length 
of the job is 270'. The work was started on November 3, 
1928 and finished on Jume 350, 1929, It was accepted ty the 


State on July 23, 1929. The total cost was $36,948.74. 


The removal of the old bridge over the Raritan 
River at Perth Amboy was finished and accepted by the State 
on July 1929. The cost was $78,000.00. 

Station 34-A, a bridge over Matawan Creek con- 
sists of a bascule draw 52' long, and 3-40' girder approaches 
at one end and 1-46' eat the other. The roadway is 40' wide 
and there is 1 sidewalk 6' wide. ‘the deck is covered with 
asphalt. ‘The abutments and piers add to the length of the 
job making a total of 267.33'. The work was started on August 
30, 1927 and was finished and accepted on July 29, 1929, 

The total cost was $364,416.91. 

The draw bridge over Cape Island Creek at the 
lower part of Route 4 has a clear span of 59', Its road-— 
way is 24' wide and it has a 6' sidewalk on one side. The 
deck covering 1s of wood blocks and the approaches are of 
macadam. The total length of the job is 329'. The work 
was started on September 26, 1928 and accepted by the State 
on September 5, 1929. ‘The finished cost was ¥140,114.75. 

Section 1, South Amboy-Cheesequake, 3.646 miles 
long, was paved with concrete of varying widths from the 
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20' standard to 40' and 50.5! at street intersections all 
laid to a uniform depth of 9", The work was sterted on 
November 16, 1028 and completed on October 16, 1929, The 
finished cost was $251,999.89. 

A bridge was bullt over the roadway to Perrins 
Claypit and has a clear span of 10' and formed a part of 
the job. Ite cost was $9,136.75. It was accepted with 
the roads 

Seotion 2, a bridge wae bullt over Matawan Creek 
in the north end of the town of Matawan. It consisted of , 
center span of 56,.5' and 2 sidespans of 38425' each, ‘The 
‘posdway 1s 50' wide, this flanked by 2 sidewalks each 6! 
wide. ‘he deck was paved with asphalt blocks, ‘the totel 
length of the job was 145'. The work was started on July 
12, 1926 and finished Septeuber 26, 1929, It was finally 
accepted by the State on October 1, 1929, The final cost 
of this work was $94,604.07.« 

Route & and 6 Sections 1 and 2, Little Ferry-Falisades Park, 
a distance of 8.152 miles; a grading contract plus the 
conatruction of a culvert and the re~arrangement of the 
outfall from the sewage disposal works of the borough of 
Ridgefield Park, The principal item was that of borrow 
to make the required f111; this amounted to 98% of the 
total. The work was started on April 20, 1926 and was 
finished on July 26, 1029 and waa accepted September 17, 
1929. The totel cost was $543,350.05. Final payment was 
delayed to November 12, 1089 due to the settlement of sub- 
contractors claims, A milvert was built by the game cone 


tractor and was finished and accepted on June 6, 1929. 


The cost of this was $11,572.40. 
Connecting Road, Camden Extension, Repairs to 
Bridge were finished and accepted on July 16,1929. The 
cost was $60,827.43. , 
Section 19 of Route 5 had 2 bridges finished 
and accepted on July 23, 1929. The first of these was a 
19! extension of the D. L. & W. R. Ke bridge. This was 
completed at a cost of $61,008.54. The second bridge was 
a viaduct over the tracks of the D. Ly and W. and Central 
R. Re and the Rockeway River. The total length of this 
structure is 1,043'. The width of the roadway is 40' plus - 
a sidewalk on the north side having a clear width of Bf. 
This whole structure is on a new alignment. The work con~— 
sists of the following: 100' of earth fill, to an abut~ 
ment with short wingwells. From this point to the con« 
erete plier on the west bank of the Rockaway River, the 
structure is butit consisting of 4 spans each 25' in 
length. The same form of construction is used between the 
Rockaway River end the spans over the two tracks of the 
Central Railroad of New Jersey, a length of 340' and also 
between the east end of this span and the easterly abut- 
ment which is also a length of 540'. The structure over the 
Rockaway River consists of two spans each 40’ in length. 
The final cost of this work was $171,968.91. 

Route 6 Comnecting Road, Sections 4-B and 5A, Camden 
Extension, 1.874 miles long, wes paved with concrete to 
varying widths of 28, 40 and 56' and to a depth of 10" and 
finished with tituminous concrete at the street instersections 


in the City and Boroughs through which it passes. The work 
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was started on September 14, 1928 and finished on July 
20, 1929 and was accepted by the State on August 12, | 
1929. Its cost was $202,522.45. This contract covered 
a section of the connecting road south between White Horse 
Pike point and the south branch of Newton Creek which had 


veen previously graded and is a part of the route connec- 


‘ting Camden and points north with Route 45 and 47 to cities 


and shore resorts in the southern counties. 

Section 17, Connecting Road, 5-A and 6-5, 
2.307 miles long, was paved with concrete for the entire 
width of the roadway varying from 40' to 56' and finished 
with a curb. The depth of the concrete was 10". The work 
was started on October 15, 1928 and finished September 13, 


1929, It was accepted by the State on October 1, 1929, 
“the cost of the finished job was $299,917.54. 


Section 18, Westville to Woodbury, a distance of 
1.892 miles long, was paved with concrete having a width of 


291, except through the Main Street through Woodbury, where 


it was widened to 47! the depth of the concrete was 9". 
The wort was graded td a total width of 71 to 8Q'. This 
project 1s partly over @ new location and is a continuation 
of the connecting road elong the westerly side of the W. 
J. and &, 8, R, R. from big Timber Creek to North Woodbury, 
connecting with old Route 6, now Route 45, at Woodbury. 
The total cost of the improvement was $232,092.45. From 
this must be deducted the cost of extra work charged to 
the boroughs in the sum of $27,496.10 leaving the net coat 
to the State at $204,596.35. 

Section 0-A in Hardystonville, having a length 


of 0.379 miles, was started on June 11, 1928 but owing to 
delays on the new alignment crossing the trestle of the 
Lebigh and Hudson Railroad, the work was only 82% com- 
pleted on January 1, 1929. Gonstruction was stopped for 
the winter about the middle of January. At the request 

ef the railroad company, the work was delayed in order to 
permit it to remove its trestle and place ites tracks at 
grade. This was completed on May 1, 1929. The contractor 
resumed work as soon as the trestle was removed and the 
work was finished July 1, 1929. The total cost of the 
pavement was $31,836.70. Thet of the bridge was $22,333.14. 
It was accepted by the State on July 9, 1929. 

Route 15 Section 10, East Creek-Delmont, 2.659 miles long, 
was paved with concrete 20! wide by &" deep and finished 
with 10' gravel shoulders on each side, making the graded 
width 40', Work was started on March 26, 1926 by the State 
Board of Control of Institutions and Agencles, This pro- 
ject is a part of Route 49, (formerly Route 15) from Salem 
through Millville to the Shore Road. The cost of the work 
was not completed until May 22, 1929 and was accepted by 
the State on June 4, 1929. The date of completion was set 
at 90 days but the actual finish was extended 182% working 
days. The final cost was increased from $108,925.85 to 
$176,961.11. 

Route 17-N-5 North Arlington-Rutherford, a distance of 3.80 
miles, was paved with concrete starting on August 28, 1928 
but was not finished in time to paid by 1929. The work 
was finished on January 7, 1930. ‘The pavement was of con- 


crete of varying widths, the main structure was paved to @ 
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width of 29! and widened to that of 40' and 50' at inter~ 
sections. ‘The work was actually finished and accepted by 
the State September 24, 1929, but the settling of claims 
was not finished and the money released until January 7, 
1030. The cost of the road was $511,659.92: and that 
of the bridge was $6,132.81. 

Section l-A, Rutherford-Hackensack, a nunbte of 
2.185 miles was paved with concrete 20' wide by 8" and 10" 
deep. This was increased to 40! at certain points. The 
work was started on October 2, 1928 and finished and accep-) 
ted by the State on October 22, 1929. The cost was confined 
to the pavement and drainage. The total cf these increased 
the cost to $178,298.01. . 


Route 21 in Route 29 
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Section 7, bridge over Perth Amboy R, R. consists 
of an encased deck girder consisting of 3, 56' spans ead 
2, 21' spans. The width of the roadway is 50' and it is 
paved with asphalt blocks. Its total length is 175'. The 
work was started June 28, 1928. It was finally finished 
and accepted on March 12, 1929. The cost of the finished 
job, to the State, was $57,962.21. 

Section 3, Farnsworth Avenue-Crosswicks Creek, 

a distance of 4,017 miles. This section runs from Farns- 
worth Avenue northerly to the Mercer County Line at Cross- 
wieks Creek. This ts now part of Route 39 and is now de~ 
signated as Section 1, the pavement is of 8" concrete 20! 
wide except at intersections where it is widened to 40',. 
The roadway is graded 40' wide for the entire length. A 
bridge was built over Thornton Creek at the same time 


straightening the stream at that point. The total cost of 
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the completed Job was §202,682.95. The cost of the 12! 
bridge over Thornton Creek, included in the road con=. 
tract, was $7,725.72. 

Section 6, Port Reading Railroad bridge. This 
structure consists of 3, 55' spans formed of encased deck 
Girders. ‘the width of the roadway ie 50',. ‘The pavement 
is of asphalt block. The total length of the structure is 
116', ‘The work was started on September 10, 1926 and was 
finished on May 18, 1929. Its cost was $56,965.59. 

Section 5, bridge over Lehigh Valley Railroad 
at Metuchen tn of encased girders and consists of 2 spans 
40.5', 2 spens of 23.5' and 1 span of 38.5'. The total 
length of the finished structure is 183'. The work was 
started on Jenuary 2, 1929 and finished on August 17, 19294 
It was accepted on Septenber 17, 1929. ‘The totel cost 
was $60,646.15. 

Section 7, this Edgar Road from Rahway to Route 
4, a distance of 2.917 miles. This was graded 50! and 
60' feet wide and paved 50' and 29' with concrete 9" deep. 
The work was sterted on May 22, 1928 and was finished on 
September 19, 1929. ‘the original contract called for a 
general width of 29' but as the job was nearing completion 
1t was decided to place an extra slab of concrete 10.5! 
wide on the east side. The finel cost of the finished 
road was $512,309.65. 

Rahway River Bridge 

Section 4, Cranbury Turnpike, Reriten River 
Bridge, a distance of 2.9568 miles was graded to a width of 


50', This section is a by-pass around New Brunswick for 
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the heavy through traffic. Because of the embankment 
for the bridge approaches, it was deemed wise to let the 
contract for the grading only, thus giving the embankments 
time to settle before the peving was placed. The work was 
finished and accepted by the State on September 5, 1929. 
The total cost was $118,436.79. 

| A cattle pass was built by the same contractors. 
It was accepted on September 5 also. Its cost was $8,715.80, 

Section 6, From Route 4 to Amboy Avenue, a dis~ 
tance of 3.788 miles was paved with concrete to a width of 
29' except at road intersections where it was extended to 
60' and 60'. Its depth is 9", The work was finished and 
accepted by the State on December 17, 1929. ‘he road and 
bridge were in the one contract. The cost of the pavement 
was $515,943.48. The cost of the two bridges was $68,824.80, 

Section 3, a small bridge was built on the 
southern end of this job at a cost of $33,230.47, and was 
accepted by the State June 4, 1929. 

Section 20, Elizabeth, Grove Street to City Line 
at Edgar Road, a distance of 0.80 miles, was paved with 
bituminous conerete on a concrete base. It was paved 46.5! 
wide and to a depth of 9", It was graded to a width of 66’. 
The work was completed on November 20, 1929. Its final 
cost was $236,735.62, It was accepted by the State, De- 
cember 10, 1929. 

Section SA, this contract covered a 6' culvert 
and 14' slab bridge and the foundations of a 25' span. 


The total cost of all these was $8,383.59. These were ac- 


eepted by the State, December 17, 1929. 
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Section 4, Monmouth June tion Road-Deans Road, 
a distance of 5.167 miles, was paved with concrete 29! 
wide by 9" deep and was graded to a width of 50! and 
finished with 10.5" of gravel. The work was started on 
May 7, 1928 and completed on January 2, 1929 and accep~ 
ted on January 8, 1920. The total final cost of the 
road was $429,950.27. Two culverts, one of 8' span and 
the other of the same size, were included in the job at 
a cost of $8,216.46. The most noticeable change on this 
section was the 10.5' cut at the Sand Hills. This heavy 
cut caused a large expenditure of time and money on the 
part of the telephone and gas companies to adjust their 
conduit and gas lines to the new grades. This is an im- 
provement of the old straight line turnpike between 
Trenton and New Brunswick. It is a part of the longest 
straight line of road in Northern New Jerseys 

Section 3, two bridges over the Millstone River 
were built, one of 106' span, the other of 10’ span. The 
over all width of the first is 50'. ‘hat at Station 74$75 
is conerete encased I beams, that at Station 39467 is a 
concrete slab. The work was completed December 18, 1928, 
but claims were not satisfied until February 1929. It was 
accepted by the State on March 5, 1929. ‘The cost to the 
State was $52,811.85. 

Section 2, Delaware and Reritan Canal to Penns 
Neck, a distance of 4.783 miles, was paved 29' wide by g" 
deep with conerete and graded 50' wide. The work was 
started on June 4, 1928 and finished on April 24, 1929. 


It was accepted on April 30, 1929. The cost of the fin- 


ished work was $404,642.06. One of the outstanding features 
of this section is the solid shoulders which were made pos- 
sible by using the old conerete base, that was taken out 
from Clarksville to Penns Neck. 

Section 1, Delaware and Raritan Canal to Trenton, 

a distance of 3.252 miles this length represents that which 

was left after deducting the portion used for the traffic 
circle. This portion was accepted by the State on July 23, 
1929. Its cost was $273,794.71. The pavement is of con-_ 
crete 29' wide and the graded width of the roadway is 560% 
and 60'. ‘The depth of the pavement is 9", 

Section 5, Deans Road to Cranbury Turnpike, a 
distance of 5.346 miles was paved with concrete 20! ana 29! 
wide by 9" deep. Work was started on May 21, 1928 and 
finished on July 26, 1929. The work was accepted by the 
State on September 5, 1929., Two" bridges were included 
in this contract. ‘The cost of the paving and grading was 
paid for separately, this amount was $573,145.75. The 
two bridges cost $6,705.38 and were accepted with the road 
pavement. | 

Route 8-26 Section 4, Bridge over Main Line P. Rs Re juat 

south of the New Brunswick line. The total length of the 
project is 204'. Its roadway width is 50' plus 2 side- 
walks each 6' wide. There are three spans 1 of 88' and 2 
of 47' each. It is of encased Though Girder Type. Cone 
struction started on August 11, 1928 and was finished on 
August 7, 1929, ‘The cost of the finished job was $122,636.31. 

Connecting Link, Jersey Avenue and Adams Station 
Road, 2.173 miles long. “his was built as a connecting 
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link with French Street in the City of New Brunswick using 
Jersey Avenue. ‘The line is over a new 66' right of way 
until it reaches Jersey Avenue. The pavement is 20! wide 
by 9" thick. It 1s of concrete. The work was atarted on 
November 26, 1928 and was finished on October 14, 1929, 7 
and was accepted by the State, November 4, 1929, ‘The cost 
of the finished work was $125,486.05. 

A small bridge of,10! clear span and having a 
length of 13' was included in the road contract. It was 
finished on June 28, 1929. its cost was $3,907.44. This. 

was accepted with the road on "November 43 1929. 

Five bridges were built on Route 26, by one con- 
tractor. The spans were as follows: Station 66450--two 
$0' spans, Station 122477--one 50' span, Station 165432-- 
thirty-two 15! spare, one ‘176406--two 30! spans and at 
Station 3l4--one 20! span. The cost of all of these was 
$78,776.02 and they were accepted by the State on June 25, 
1929. ‘These were all on Sections 1 and 2. 

Elizabeth River Bridge 1s of the encased girder 
type. Its span is 67', the width of the roadway is 50! 
flanked by two 6' sidewalks, The total length of the 
structure is 74'. It was finished on December 29, 1926, 
but was not aceepted until January 1, 1929. The cost al~ 
lowed by the State was $40,257.46. 


Route 21 4+ 29 Section 3, this work begins at the intersection — 


of Route 25 (Haynes Avenue’ and Peddie Street in the Newark 
Meadows and extends northerly toward Poinier Street over 
new right of way 50' wide for 547' to the Newark Zone line. 


Beginning at the same point, the Meadows section of Route 
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29 now under contract extends westerly toward Weequahic 
Park for a distance of 868', over new right of way 50? in 
width to Parsons Drainage Ditch. From this point to the 

Meeker Avenue Bridge at Weequahic Park, a viaduct with 
ramps will be constructed,. The portion, Section 3, in 
Weequehic Park is over new right of way 59' wide. 20' of 
this new width was acquired from the Lehigh Valley Rafl- 
road Company and remainder from the Essex Cyanty Park Com- 
mission. The portion under contract extends from Meeker 
Avenue southwesterly to Weequahic Lake, at the proposed 
underpass beneath the Lehigh Valley Railroad. ‘This was 

a grading job simply. Heavy embankments were placed in 
the meadows and just west of Meeker Avenue Bridge, hence 
no paving was specified. 

The total length of this project 1s 1.725 miles. 
The length under grading was 0.976 miles. The work was 
started on September 1, 1925 and finished on February 1, 
1929 and accepted on February 26, 1929. The cost of the 
finished work was $195,306.75. 

The Meeker Avenue Bridge was started on Septem- 
ber 2, 1928 and finished on April 5, 1929. The bridge has 
a clear span of 72'. Its roadway 1s 50' wide and its over 
all length is 80', The work was accepted on April 50, 
1929. Its final cost was $56,684.37. 

Section 1, This was a grading and drainage Job 
and was started on June 21, 1928. It extends from North 
Broad Street in Hillside Township to Oakland Avenue in the 
Town of Union. Its length is 2.40 miles. It is expected 


that the paving of this section will be started early in 
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1930, ‘The cost of this preliminary work is $146,472.74. 

Section 5, Alexanden Creek Bridge is built of 
Longitudinal encased I beams. Ite clear span is composed 
of three 28' spans. ‘The width of the roadway is 40' and 
it has two 25t approach alebs. The total length of the 
job is 143'. Work was started on April 1, 1929 and fin- 
ished on August 27, 1929. The final cost was $19,889.15. 
It was accepted by the State on August 17, 1929, 

Route 29 _ Section 2, Stuyvesant Avenue, Union to Westfidd 
Avenue, Mountainside, 3.635 miles long. This section be- 
ging just west of Stuyvesant Avenue in Union Towmship and 
passes over a new right of way 75! wide to Chestnut Street 
at its crossing by the Rahway Valley Railroad. From this 
point, Chestnut Street is used for e distance of 1,50 
miles, widening the existing 66' right of way to 75' be~ 
tween the railroad crossing and the Rahway River and to 60! 
feet from the Rahway River west. Leaving Chestnut Street 
the location is over new right of way 60' in width to 
Westfield or Mountain Avenue end Mill Road in the borough 
of Mountainside. Grading was started on October 5, 1928, 
It was paved with concrete 29! wide by 9" deep except at 
intersections and drainage points where it will be increased 
to 60! the graded width. The work was finished on Sep- 
tember 14, 1929 and accepted by the State September 24, 
1929, he total of contract was $276,666.45, One culvert 
was built at a cost of $7,950.12. This was a concrete 
glab of a clear span of 9,50', 

Section 6, a bridge was built over Swan Creek 


at Mt. Alry having a clear span of 32', a roadway of 50! 


C 


Route 29 


plus two 6' sidewalks. The work was started on May 29, 
1929 and finished and accepted by the State on November 
4, 1929, Its total cost was. $13,017.60. 

Section 2A, Oakland Avenue to Stuyvesant Ave~ 
nue, 0.93 miles long, was graded and drained. This pro- 
ject begins at Oakland Avenue and runs to e point just west 
of the interssotion of Cheatnut Street and Stuyvesant Ave= 
nue in the Tomship of Union and is over a new right of way 
of varying widths. This section is the flying junction be- 
tween Route 29 and the proposed Koute 4 over passing Route. 
S-24, (Morris Avenue). No pavement was jaid. Work was 
started on June 5, 1929 and finished on October $1, 1929. 
It was accepted by the State on November 19, 1929, The 
total cost was $62,266.19. 

' Seation 5, Ringoes, Mt. Airy, 5.577 miles long. 
The principal wnusual feature of this job was the Mt. Airy 


cut-off, this reduced the previous grade of 6% to 4.50% 


end saved considerable money in adjustments of Right of 
Wey. The pavenent was of concrete 20' wide by 9" deep. 
After the pa venient was cured, improved shoulders were 
started. These were a new feature and were built as fol- 
lows: 6" of hard rock was hauled from the Mt. Airy Cut- 
and leid 10' wide on each side of the pavement. Pollowing 


the building of the improved shoulder, top soiling ane seeding 


were started. It was finished by placing 2" of 3/4" 
stone on top of the improved shoulders. Work was started 


on April 15, 1929. It was finished on September 24, 1929. 


Accepted by the State September 29, its cost was $200,960.15. 


A bridge was bullt by the road contractor at 
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tor,viz. at Station 86495--8' span——\) 
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Stetion 12475. This had a clear span of 21' end was fin- 
ished and accepted by the State with the road. Its cost 
was §6,474.62, 

Section 6, Mt. Airy-Lambertville, 2.74 miles long, 
was paved with concrete 20' wide by 9" deep. Work was 
started on April 25, 1929 and was finished on November 25, 
1929 and accepted by the State December 35, 1929. The com- 
pheted cost was §240,958-10. | 

Section 5, Flenington-Packers Island, 4 dis~ 
tance of 4.396 miles was paved. The work on this section 
was all completed during 1928, with the exception of cleaning 
up and some curd end drainage items at the undergrade pas- 
sage of the Central Railroad east of Flemington, The work 
was finally completed and accepted by the State on June 25, 
1929, The final cost of the pavement was #22 5,459.50. 
There were four small bridges built by the read contrac 
2 997 6 72 
114#10--20' span--$10,150.84 

156498--13! span-=y4,172 «80 
186415--26' span--910,692 .94 
Total<--=-$27 354.50 
These were accepted by the State with the road. 
Section 6, Packers Islend--Allerton, a distance 
of 4.189 miles. The main features of this contract is the 


: large bridge over the south branch of the Raritan River, 


the bridge over the Lehigh Valley R. R. under separate con- 
tract and the large fill, connections and approaches. The 
road contract was commenced on January 16, 1926 and was 
completed on May 29, 1929. The pavement is of concrete 

20' wide by 8" deep. the Cost of the road work was 
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$269,074.30. The cost of the three bridges was $125,875.05. 
These formed a part of the road contract. These bridges 
were as follows: Station 236457--3--68' spans $94,220.00 
328425 25' span j.é£= 11,639.50 
S74466 48' span 29,652 .00 
Net total--minus §636.00--$125,875.05,. 

Seetion 2, Netcong-Bartley, a distance of 4.824 
miles, was paved 20' wide except at intersections and drain- 
age points where it was widened to %'. Its uniform depth 
was 9", Work was started on April 16, 1928 and was com- 
pleted on September 3, 1929 and was accepted by the State 
on September 17, 1929. An open winter allowed the contrac~ 
tor to do much work, including excavation and headwalls, 
but a very west Spring delayed the work so that the work 
was not finished until September 3, 1929. ‘The cost of 
work inclusive of bridges was $389,150.16. “here were 7 
bridges on this job three 14' slabs, three &' slabs and 


one 22' I Beam. 


Section 1, Chester-Lartley, a length of 3.841 
miles, was paved with concrete 20' wide except at inter- 


t widened to 40', The 


sections where it was 
depth was uniformly 9", ‘The work was started on April 18, 
1928 and was finished on September 3), 1929 and was accep- 
ted by the State on October 1, 1929, There were 2 bridges 
ineluéed in this contract. Their cost was for an I beam 
structure of 50' span $25,216.42 and second was a three 
span concrete slab $25,956.63. A total of $49,203.05. 

The road and two bridges were accepted by the State on 
November 1, 1929. 


Section 3, Netcong-4ndover, a length of 5.928 
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miles, This road was paved with concrete 20' wide plus 
road intersections and drainage points where it was wi- 
dened to 40'. The uniform depth of the concrete was 0". 
Work was started on June 1, 1928 and finished on Septem- 
per 14, 1929, It was accepted by the State on September 
24, 1929. The total cost of the grading and paving was 
$594,874.09, The extra cost was due to relaying pipe 
ete. in the borough of Netcong, Three small bridges were 
puilt at a cost of $15,732.43. These were accepted at 


the same time as the road. 


Section 5, Red Bank-Middletown, a distance of 
2.578 miles. This was a widening of the existing pavement 
from 18' to 50' in the populous sections and on steep 
grades and on the remaining sections to 29'. Curb was 
puilt where the pavement was laid full width. The old 
pavement was patched where 1t was broken. The work was 
pushed rapidly so that it was only necessary to perform 
work in the amount of $6,191.42 in 1929. ‘The work was 
finished on January 15, 1929 but was not accepted until 
May 28, 1929. ‘The total cost was $149,041.42. 
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Section 6, Middletown Relocation, a length 
of 1.769 miles. The construction of this section elim~ 
inates the bad curves and reduces the grades that exist 
in the present highway through Middletown, as well as 
provides a width comparable with that of the adjacent 
sections. This wes chiefly over new line. The main 
work was finished in 1928 except shoulders, guard rail, 
clean up and a few blocks of concrete that could not be 
placed because of non-acquisition of property on the 
Keyport end of the jobs The work was completed on May 
16, 1929 and accepted by the State, on June 4, 1929. 

The final cost was 7168,241.68. 

Section 7, Middletown, Keyport Widening, a 
distance of 3.909 miles. Originally this section was 
paved with 20' of concrete or bituminous concrete surface 
on a concrete foundation with a 3' shoulder on either 
side. This pavement has been widened to 29'. The 
right of way was increased from 50' to 60! to a mini- 
man of 80' and all structures encroaching were removed, 
thus greatly alding driving vision. The work was started 
on September 26, 1929. It was accepted by the State on 
October 8, 1929. The total cost of the road pavement 
was $204,303.45. Two bridges were included at an added 
cost of $6,995.05. 

Section 4, Eatontowmm=Red Bank Widening, a 
length of 2,616 miles, ‘his is the last section to be 
let to make the graded width 40' between Amboy and Eaton~ 
town. The existing asphalt pavement was widened from 21! 


to 29' on an 8" concrete base by placing a 4' strip on 
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each side, except in the borough of Red Sank and at curves 
where the pavement was mooned out. Work started on Ja- 
nuary 29, 1929 and was completed on August 22, 1929. It 
was accepted by the State on September 5, 1929. The cost 
of the pavement was $81,503.11, to this must be added the 
cost of extending a culvert $1,659.88. This was a con- 
erete slab extension of an 8'. eulvert. 

Sections 1 and 2, Point Pleasant~SeaSide eights, 
a distance of 10,146 miles. This project was carried on 
by the forces of Goean County and was taken over by the- 
State for re-imbursement on March 26, 1929. The total cost 
of the project was $675,422.62. The work was nearly come 
pleted in 1928 but about 9% was left to be done in 1929. 

Section 8, Lakehurst to Toms River, a distance 
of 4.395 miles, was paved with concrete 20' wide by 6" 
deep, The work was started on February 18, 1929 and com~ 
pleted on August 22, 1929. It was accepted by the State 
on September 17, 1929, Its cost was $176,583.43. 

Section 2, Bordentown-Chambers Corner, a dis~ 
tance of 8.163 miles, was not finished and accepted until 
1930. 


Route S=41 Section 2, Kings Highway-Marlton, 5.265 miles 


long, was paved with concrete 20' wide except at inter- 
sections where it is sof, Its uniform depth is 9". The 
graded width varies from 40! to 56', The work was started 
on April 4, 1929 and finished on May 7, 1929 but owing to 
disputed claims, it was not paid for until October 9, 
1931. The final cost to the State was $240,689.76. 


A 7" macadam pavement laid in connection with 
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the repairs and reconstruction of the existing road as 
temporary alignment for State Highway 5-41. The total 
final cost to the State was $52,642.50. The work was 

started July 30, 1929 and finished on August 20, 1929. 
It was accepted on September 17, 1929. 

Section 5, Gibbstown-bridgeport, a length of 
2.396 miles, was started on July 5, 1929 but was not 
finished. 

Section 1, Hesstown-Hunters Mills, a length 
of 4.204 miles, was paved with gravel 40! wide by 6" 
deep. The work was started on October 25, 1928 and was 
completed on August 28, 1929 and accepted by the State 
on September 17, 1929. This 1s a part of the route 
from Millville to Tuckahoe. The final cost was 
$46,651.98. 

Section 2, Millville-Hesstown, a distance of 
5.803 miles, was paved with concrete 20' wide except at 
road intersections and drainage points where it was 
widened to 40', the uniform depth wes 8", This work 
was started on May 8, 1929 and completed on November 
30, 1929 and was accepted on December 10, 1929. The 
final cost to the State was $253,517.37. 

Two bridges cost the State on January 7, 
1930, $23,706.80. 

Section 3, Hunters Mills-Head of River, a 
length of 3.560 miles, was paved with gravel 40! wide by 
6" deep. The work was started on April 30, 1929 and 
completed on November 15, 1929. It was finally accep- 


ted on December 10, 1929 and cost {j59,090.02. On 
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this Section, there were three bridges that cost $31,121.10. 
These were accepted on January 7, 1950, 

Bridge over Scotland Run at Malaga Lake is an 
encased I beam structure having a clear span of 22! with 
@ roadway of 40' and one 10' sidewalk. The total length 
is 76.5'. Work started on December 17, 1928 and was fi- 
nished on July 3, 1929. The cost of the finished struc- 
ture was $25,038.73. 

Section 20, Pittsgrove-Woodstow road, 5.4589 
miles long. This is part of the route from the ferries 
at Penns Grove to Atlantic City, known as the Harding 
Highway. It furnishes a direct route from Wilmington, 
Delaware and points south to Atlantic City. The pave- 
ment is of concrete 20! wide by 8" deep. ‘The wrk was 
started on December 21, 1928 and was completed on August 
17, 1929 and accepted by the State on September 17, 1929. 
The total cost was $231,878.50. There were three bridges 
included in this contract. These were of concrete slabs, 
having the following clear spans at Station 154 4 06-~- 

a 20! clear span, costing $5,057.52, Station 207 + 32,5+< 

al12' clear span, costing $5,922.01, Station 276 + 83-« 

a 10' clear span, costing $5,492.09, making a total cost 
of $16,471.62. These were accep- 


ted with the road on August 17, 1929. 


During 1929 construction work on the State High- 
way System was in progress on 350.249 miles of various 
types of highways, 119 stweams bridges, 27 railroad grade 
séparations, end 21 highway grade separations, the total 
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value of work performed in 1929 being $13,400,021.56, 

for roads and §6,771,857.74 for bridges making a grand 

total of $20,171,879.30. ‘he above comprises: 

1. The work on 113.117 miles of highway, 36 stream . 
bridges, 10 railroad crossing separations and 
three highway grade separations that were started 
in 1928 and finished in 1929, 

2. The work performed in 1929 on 14,009 miles of 
highway and 1 stream bridce that was started in 
1928 but will carry over into 1930, 

3. The work performed in 1929 on 19.596 of highway, 
17 stream bridges, 6 railroad crossing separations, 
and 2 highway grade separations that were started 
and completed in 1929. 

4. The work performed in 1929 on 169.013 miles of 
highway, 53 stream bridges, 11 railroad grade 
crossing separations andl6 highway grade separa~ 
tions that were started in 1929 hut will be mrried 
over into 1950. 

5, The work performed in 1929 by several counties 
under re-imbursement agreements on 53.595 miles 
of highway, 12 stream bridges of which 25.249 
miles of highway and 9 atream bridges will be 
carried over into 1930. 

6. The work performed by the Maintenance Division 
on 1.119 miles of highway for and on account of 
the Construction Division .035 miles of which will 
carry over into 19350. 


From the above it is to be noted that contracta 
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covering 143.943 miles of highway, 54 stream bridges, 16 
railroad crossing separations, and 5 highway grade separa- 
tions were completed in 1929, including that work which 

was started in 1928 and completed in 1929; and that contracts 
covering 206.506 miles of highway, 65 stream bridges, 11 
railroad crossing separations and 16 highway grade separa~ 
tions will carry over to 1930. About 2,950,000 square yards 
of concrete pavement were laid on the State Highway System 
during 1929. 

The Fort Lee Bridge Approach is a most conclusive 
example of the super-highway principal in providing for the 
carrying of the traffic to and from and passti the Hudson 
River Bridge at Fort Lee which work presented a very diffi- 
cult engineering problem. It was considered that such a 
large investment in the Fort Lee Bridge should do more than 
afford a crossing which would only develop the territory 
immediately adjacent to the bridge, and that the greatest 
return would be had by making it possible for traffic to 
go to a considerable distance from the bridge at high speed 
with a minimum of delay. It was also necessary that local 
access be provided to all routes without interfering with 
the movement of fast through traffic. 

The plan finally adopted by our Department gives 
practically uninterrupted flow at high speed to all bridge 
traffic to points several miles into the interior. A par- 
ticularly unique feature of the design is a three-level 
highway structure in Fort Lee. 

The end of 1929 saw the opening of the Raritan 


River Bridge, which bridge is a shining example of the work 


being done by the Highway Department. fhe completed 
cost of this structure was §1,560,269.40. This bridge 
is composed of 6 spans 202' and 9 of 40', the width of 
the roadway is 50' plus 2 sidewalks of 9,.58' each. The 
approaches are of earth. The total length of the project 
ts 1902', The work was started on April 19, 1926 end 
accepted on January 7, 1950, The total cost to this 
date was §1,514,682.34. The final cost of the complete 
structure including the lighting of the structure was 
$1,560,269.40. This was accepted by the State on M ay 
27, 1930. 


Statement of Total Receipts, Expenditures and Cash Balance 


Funds 
Cash balance January 1, 1@9 $ 7,181,429.60 
Receipts: 
Sale of bonds $10, 000,000.00 
A. State Road Tax 2,264,017.55 
B. State Gasoline Tax j§ 9,802.116.27 


C. Motor Vehicle Fees, 


Fines, etc. 13,496, 580.66 
Federal Aid 598,513.21 
Municipalities, Extra 
Width ete. 319,291.07 
Interest 4,460.57 
Permits for Openings 1,377.50 


Essex & Hudson Counties 
on ®/e Boat damage to 
Hackensack Bridge 103,458.02 


. 
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Transferred from State 
Police Fund as its share 
of cost of approach to 
Police Training School 6,000.00 
Total Receipts 
Notes: 
A. Total receipts State Road 
tax 1928 § 6,422,519.15 
B. Sinking Fund and Interest 
Requirements 4,155,501. 
Available to Department 
B, Total Gasoline Tax receips 9,912,156.27 
Certified to the department 
Less Appropriations: 
Expense of collection ¢ 20,000.00 
Dep't. of Commerce and 
Navigation 90,000 ,00 
Available to Department 
Ce Total Motor Vehicle Fees 
etc. certified to Dep't.  $14,511,032.66 
Less Appropriations: 
Expense of Motor Vehicle 
Dep't 763,452.00 
Pree Bridge Commission 251,000.00 
@ 1,014,452.00 
Available to Department 
Disbursements: 
Administration 


$43,777 ,244.05 


2,264,017.35 


#13, 496,580.66 
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General $260,659.82 
Laboratory 185,749.46 
Construction of State Highway 
Roads $15,540, 619.42 
Construction of State Highway 
Bridges | 6,217, 344.06 
Tree planting on State Highway $54.85 
Engineering and Inspection 
Roads @ 1,113,595,.01, 
Bridges 221,651.04 
Advisory Board Projects 353,804.82 
Purchase of Right of Way 


Negotiating $ 263,832.84 
Titles 208,336.76 
Condermmations 119,409.37 


Maintenance of State Highway Roads & Bridges 
State Aid to Counties, Municipalities 
County Maintenance and 
Reconstruction % 2,891,203 .21 
County and Municipality 
Emergency Aid 995,789.16 
Township and Borough 
Construction Aid 889,185.65 
Engineering and Inspection: | 
Roads # 1,113,595,.01 
Bridges 221,651.04 
Advisory Board Projects 333,804.82 
Purchase of Right of Way 
Negotiations G 262,832.84 
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4,995,043.36 


591,578.99 


2,100,272.51 


4,'776,177 .92 


1,669,050,87 
4,995,043.36 


*. 
Titles ¢ 208,336.78 
Condemations 119,409,387 $ 591,578.99 
Maintenance of State Roads and bridges 2,100,272.51 


State Ald to Counties, Municipalities: 
County Maintenance and 
Reconstruction @ 2,891,203.11 
County and Municipelity 
Emergency Aid 995,789.16 
Township and Borough 
Construction Ald 88 5.6 4,776,177 692 
Engineering and Inspection of County: 
Municipality end Town- 
ship Aid 153,705.51 
Purchase of Plant and Equipment 146,119.65 
§34,636,656.40 
Less: Depreciation 128,898.79 
$34,507,757 661 
Cash Belance December 1, 1929 9,269, 486544 
$43,777, 244.05 
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Section 2, Tonnelle Avenue Extension, 2.755 
miles,long, extending from the Jersey City Line at the 
end of Route #1, Section 1 to the Bergen Turnpike, was 
placed under contract in the fall of 1928. During the 
1929 construction season, a 40' single re-inforced con- 
crete pavement 9" deep, was constructed on Route #1, 


Section 2, This pavement is now open to traffic, is 


-practically completed with the exception of two short 


Spaces for which the right of way has not been obtained 
this was finally secured and the work finished and ace 
cepted by the State on May 6, 1950, The final cost of 
this work was $690,291.05. There was included in the 
above, the grading of 4,200' on Route #5, Section, across 
the meadows. . 
Section 1, Work done end material furnished by 
clearing of channel at Hackensack River bridge, removing 
counter-welght and re-building of section of east rack 
at mile post 57.8. The work was started on September 16, 
1929 and finally finished on March 29, 1930. It was ac- 
cepted by the State on April sO 1930, The final adjusted 
cost was $47,786.23, This included an extra for dredging 
the channel of all granite blocks, concrete and piling to 
the satisfaction of the engineer of the War Department. 
Section 4-C and 5, known as Wallace Avenue and 
Coumunipaw Avenue (Lincoln Hi chway ) a distance of 1.337 
miles, was paved with bituminous Le cueden and asphalt toa 
width of 40' and a depth of 8" and 11", ‘he eraded width 


Route 2 


is 65'. The work was started on July 7, 1928. ‘Two ex- 
tensions of time were granted. The work was accepted by 
the State on August 12, 1929 but due to claims of cre- 
ditors, the work was not paid for until 

Owing to the advent of winter, the pavement 
was changed from asphalt to concrete on November 13, 1928, 
The principal cause of increase in contract price was due 
to unstable foundations,as a result the finished cost was 
increased from $131,775.00 to $149,718.45. _ 

Section 5, South, Broadway ito Commmnipaw Avenue, 
a distance of 1,16 miles, was improved by scarifying and 
rolling the old bituminous coated macadam surface, and the 
laying of a one course bituminous concrete pavement there-~ 
on, the relaying of existing stone block putters, ‘The 
work was started on May 26, 1930 and was finished on July 
19, 1930 and accepted by the State on August 4, 1930. 

The adjusted contract price was $48,545.94. 

Section 5, three bridges were built on this 
section. They were located in West Side Park. ‘These were 
small short spans. These were started in 1929 but were 
not finished. The total cost was $94,289.96. They were 
accepted by the State on October 7, 1980. The cuase of 
this delay was due to the fact that the work had to be 
finished by the bond men. 

Sections 1 end 2 Widening, Paterson Plank Road 
from Carlstadt to Williams Avenue, a distance of 2.51 
miles. This job consisted in widening the 20' concrete 
pavement by the addition of 10' of concrete pavement plus 


a 2' gravel shoulder on the easterly side and a 10! gravel 
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shoulder on the westerly side, Due to the difficulty in 
securing suitable gravel for the shoulders, about 2/3 of 
them were constructed of 3" licht bituminous macadam. 
The work was accepted by the State on October 28, 1930. 
Due to the bad natural soil, this pavement was latd 10" 
deep. ‘the cost of this work was $64,928.00. 

Section 2, Paterson Plank Road Relocation, 
grading and drainage only, a distance of 3.295 miles. 

This work was started on April 11, 1929 and finished and 
accepted by the State on April 15, 1930. ‘The total cost 
was $540,776.52, 

Section 5, Hackensack River Bridge, Construction 
of River Piers. This work was started on April 15, 1929 and 
was completed and accepted by the State on March 18, 1930. 
The construction consisted of the building of 5 piers, 2 
piers on Rock and 3 piers on timber, The total cost of 
this preliminary work was $503,974.30. . 

Section 3, Clifton to Market Street, Paterson, 

a distance of 1.37 miles exclusive of bridges, was paved 
with conerete 30! and 60' wide by 9" deep. The extra 
width being laid at road intersections and special drainace 
points. Work was started on July 9, 1929 and finished on 
August 7, 1930. It was accepted by the State on November 
17, 1930. Its final cost was $146,039.62. 

Section 4, Market Street, First Avenue, a dis- 
tance of 3.149 miles, was paved with concrete of varying 
widths to fit the various sections viz. 20', 30', 40* and 
65' wide, the depth was also varied to 8", 9" and 10", 


This work was started on May 5, 1930 but was not completed 
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pefore the close of the year. 

Section 2, Cheesequake-Matawan, 3.853 miles 
long, was paved 20', this at road intersevtions was wi- 
dened to 40', the depth of the concrete was 9", ‘The 
work was started on May 2, 1928. It was completed and 
accepted by the State on December 31, 1929 but was not 
paid for until January 1930. The cost of the pavement 
was $362,065.27. 

A bridge composed of three spans as follows: 
one span of 56.40' and two spans of 35,25! each was 
built over Matawan Creek and accepted by the State on 
October 1, 1929, 

Section 5, a bridge was built over Saddle R1i- 
ver at Station 112 + 50. This was a concrete arch struc- 
ture having a 70! clear span, an over-all width of 78,735! 
and a roadway width of 60'. It was started on Mareh 10, 
1930 and finished on September 18, 1930. It was accepted 
on October 21, 1930. Its cost was $64,928.00, 

Section 5, the Paterson-Arcola Road, 2.161 
miles long, was improved by paving with various materials 
viz. re-inforced concrete, granite block F. A., B. C. and 
bituminous macedam, the depth of the pavement also varied 
from 9" to 10". ‘the work was started on July 20, 1929 
and was finished on August 29, 1950. It was accepted by 
the State on September 16, 1930. The final cost to the 
State was $359,506.63. The work was completed at the 
close of 1929 excert at the easterly end, including the 
Saddle River Road Intersection. These were finished by 
constructing a traffic circle 
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Section 19A, Dover-Denwille, $.195 miles long, 
was paved with conerete 29' and 40' wide by 9" deep ex~- 
cept over the heavy fills at bridge appreacshes, The 
pavement for these points was a bituminous concrete on a 
macedam base, Due to the fact that these fills were made - 
in 1928, consequently the approach fills to the viaduct. 
over the Rockaway Hiver were paved with concrete using a 
special re-inforced slab adjacent to the abutments. Ad-# 
joining the bridge the base was built with a haunch reste 
ing on the abutments and was heavily re-inforced. The 
cost of the fob was $256,093.95. 

Section 1-D, Township of Denville, This section 
which was built by the towmship of Denville with State 
Aid, extends from the Diamond Spring road intersection, 
Route 6 to TenBrook including intersection at Bloomfield 
Avenue, a total length of 816' was paved to a width of 
46' to 50' and a depth of 9", with concrete, The work was 
finished and eccepted ty the State on November 25, 1930; 
the State's share of the cost was $18,722.56.. 

6 Section 1-A, Embankment and bridge, This sec- 
tion extends over the Northern Railroad of .New Jersey, 

in Ridgefield to Harriet Avenue, Palisades Park, Bergen 
County. The project includes the construction of bridges 
over the Railroad and over Grand Avenue, the placing of 
& heavy f111 between them, ramp. connections to Grand Ave- 
nue and the construction of a conerete crib wall between 
the main highway and the North Ramp. Work was started on 
September 15, 1929 and accepted by the State on September 


3, 1930. The ertire work wae let to one contractor and 
was divided into grading, the cost of which was $103,138.52, 
Bridge, 61' clear span over Grand Avenve, §21,6092.67 and 
over-pass, Ne. R. Re of BN. Ju, this consisted of one 60! 
span and two 35.5" spens making a totel length of 13.9', 
the cost of this structure was $65,947.07, making a crand 
total of $250,778.26. The whole work was accepted by 
State on September 3, 1930, 
Section 16-A, the Dover extension Cut-off, and 
3 bridges all in one contract, were started on February 
9, 1929. The length of this section is 0.59 miles in- 
cluding the bridges. The pavenent was of 9" concrete and 
was laid 40' wide, The entire Job was accepted on July 
1, 1950, The cost of the pavement was $131,869.68. The 
bridges were located es follows: 
Station 33 4 29 over C.R.R. of Neds, 2 spans 72? 
Station 11 # 38.5 Granny's Brook 1 span 20! 
Station 20 Underpass W, Plackwell Street and over 
D. Le and W. R, R, end the Reckaway River. The bridge at 
Station 33429 was of structural steel encased th concrete, 
mounted on conerete pliers and sbutments. That at Btation 
£0 ¢ is of structural steel encased in concrete. That at 
Station 11 4 38.3 is the widening of the present conerete 
arch with re-inforeed cover slab. The total cost of 
these bridges whichwre accepted by the State on July p 
1930 was $289,325.29. 
Route 6 : Section 1 Sub-structure, Litthe Ferry for 
Hackensack River Bridge. This consists of 4 Plers, This 
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work started on October 2, 1929 and was completed and ac- 


cepted by the State on July 15, 1930. The total cost was 
$223,050.46. 


Section 5, Hast Brinkerhoff Avenue-Lester Street, 


Palisade Park and Fort Lee, a distance of 0.875 miles, was 


graded and drained only. The work was started on Novem~ 
ber 21, 1929 and completed and accepted by the State on 
November 6, 1930. The cost of this was $297,992.63. Tree 
planting was included in this jobs Its cost was $9,469.50. 
Making the total cost of the Job to the State $307,462.13. 


Routes 5 & 6 Overpick Creek bridge consists of a drawbridge 
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and five approach spans as follows: 4 spans of 83,67! 


1 span 75,33' and 1 span 43'. The foundation is of con- 
crete on timber piles. The width of the roadway is 50! 
plus 2,6' sidewalks, The total length of the project is 
S18'. ‘the work was started on January 26, 1929 and fin- 
ished on July 26, 1950. The completion of this work was 
delayed due to difficult foundation conditions encountered. 
The finel cost was §372.021.63. 

Section 3, Orinkerhoff Avenue-Lester Street 
Palisades Perk and Fort Lee, a distance of 0.875 miles, 


‘was graded end drained. ‘The fuxminkkan formation of a 


heavy embankment with necessary bridges over intersecting 
streets and » grade sparation at the intersection with 
Route 5-1. As the project extends through a built up resi- 
dentiel section, the road was treated as a perktmy with all 
slopes warped and landscaped. Construction progress was 


exceptional wwing to favorable weather conditions. The 
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final cost to the State was $307,462.13. This included 
$9,679.50 spent for tree planting. ‘he work was accep~ 
ted on November 6, 1930. 

Section 2, Yellow Frame-Fredon Road, 3.664 
miles long, was paved with concrete 20' wide except at 
road intersections and drainage points where it was wi- 
dened to 30'; the uniform depth was 9". Work was eters 
ted on September 26, 1929 and finished on August 28, 
1950 and accepted by the State on September 16, 1930, 
The total cost the State was $201,773.17. 

Section 5, the Fredon-Newton Road, 2.645 miles 
long. This project is another portion of the direct 
route from Blairstown to Newton and extends from the in- 
tersection of the Stillwater Road and this route to the 
southwest boundary of Newton. The work was started on 
May 9, 1930 and laying of concrete was started on June 
28, 1950 and completed August 8, 1930, and was accepted 
by the State on October 14, 1930. The cost was 
$154,674.40, No material change was made in alignment 
as that hed been attended to when the road was improved 
some years ago. The finished cost was $154,674.40. 

Section 3, Blairstown-Woodpecker Point Road, 
0.951 miles long, was paved with concrete 20' wide by 9" 
deep. The grading on this project was finished last year. 
This year the concrete pavement was constructed from the 
new bridge over Blair Creek to the macadam road leading 
from Blairstown to Columbia; the width of the concrete was 


20' and its depth 9". The work was started September 30, 
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1929 but was not finished during the 1930 seasons 


Two culverts were constructed on this job tut 
the finish was delayed due to difficulties encountered 
in acquiring right of way » 

Bridge #1 consisted of a concrete slab encased 
I bee, having @ clear span of 2-24.56' spans. The width 
of the roadway was 40', ‘The total length of the structure 
was 7o' work was finished on November 8, 1950. A small 
culvert was also included ell of which was paid for by 
Warren County and the State reimbursed the County in 1931, 

Section A, Charlotte Avenue to Hackensack River 
Bridge, a distance of 0.36 miles, this work consisted of 
construction of an embankment, plus concrete foundations, 
for future structures plus other work such as drainage, 
timber piling,concrete caissons, etc. This extensive 
work started on April 18, 1929 and was finally completed 
on April 3, 1960 and was accepted by the State on April 
29, 1930, The adjustment of claims, made by the contrac~ 
tor, caused considerable delay es a result the work was 
certified for payment finally on the above date. ‘the to-« 
tal cost was $514,422.70. This was certified to the Comp~ 
tPoller on November 6, 1950. 

Section C, Fish House Road to Newark Turnpike, 
forming the west approach to the Hackensack River Bridge. 
The work consisted of constructing a temporary roadway 
of surface coated macadam; recrading and repaving a por« 
tion of the Newark Turnpike with reset granite blocks on 


existing and new plain concrete foundation; grading and 
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paving of westerly approach of Section ¢, with cranite 
blocks on reinforced conerete foundations. The length 
of this section is 0.16 miles. ‘The work was started on 


August 25, 1930 and completed on November 14, 1930 and 


accepted by the State on November 25, 1930. The cost of 
the work was $59,738.97. 

Section B, Fender Construction and removal, 
Hackensack River Crossing, from Jersey City to Tow of 
Kearney was started on September 22, 1950 and finished 
and accepted by the State on November 25, 1930. The 
cost of the entire work was $20,527.91. 

Section 5, Second River Bridge, a single span 
of 45' with an overall width of 100' and a roadway width 
of 70', ‘the structure was of steel beams encased in 
concrete thus forming a conerete slab and longitudinal 
beam bridge. Its cost was $27,536.01. It was accepted 
by the State on July 15, 1930, 

Section 8A, Edgar Roed, Grand Street and 
Stiles Street, a length of 1.337 miles was paved with 
concrete to a width of 29', in addition to existing con- 
crete, its depth is 10", ‘The work was started on July 
5, 1929 but was held up by a failure to make satisface 
tory negotiations for the required right of way with 
the Union County Park Commission. As. a result, the 
laying of concrete pavement was not resumed until June 
19, 1930. The paving was completed on July 23, 1930 and 
the entire Job was finished and accepted on October 


14, 1930. The total amount paid on account was $131,411.80. 


The extension past the County Park was paid for on Octo~ 
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ber 14, making the finished cost $169,155.65. 

Raritan River Bridge was accepted by the State 
on May 27, 1930. Its cost was $1,560,269.40. It was 
described in the previous reports. Borings were made 
in order to determine the depth and nature of the soil 
over which new work was.to be pushed during the coming 
year. The cost of this was $13,619.96. This work ex- 
tanded over the section between Jersey City and Newark. 

Section 15 (Route 1 Extension) known as Peddie 
Ditech Overpass at Junction of Routes 21 and 29, a length 
of 0.205 miles consisted of an earth fill finished with 
bituminous macadam having a depth of 8" placed over an 
encased plate girder bridge crossing Route 21 and 29, 
This bridge has a clear width of roadway of 28.6'. The 
work was started on March 22, 1929 and completed on Octo~ 
ber 19, 1929. It was finally e:cepted by the State. on 


October 22, 1950. The delay was caused by the settlement 


of disputed claima. The total cost to the State was 
$97,278.72. ve 

Section 4A, Cranbury Turnpike-Raritan River 
Bridge, a length of 2.988 miles. This job was let late 
in the summer of 1929, after the roadway had been graded 
and drained. The paving was not completed until lete in 
December 1929. The gravel shoulders, guard rail slopes 
and ditches were completed in the spring of 1950. The 
total cost of the work was $220,926.68, and it was ao- 
cepted by the Stete on May 27, 1930. 

Section 15-145-15 and 16, a distance of 1.61 
miles was started in 1929 and finished and accepted by 
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the State on October 7, 1950. The total cost was $239,-~ 
557.00. 

Fenders for bridge over Passaic River, “these 
were of timber. This work was started on March 10, 1930 
and finished and accepted by the State on June 24, 1930. 
The finished cost was $21,546.51. 

Section 15, a re~inforced pipe culvert was 
built over Bound Creek. ‘This was a relocation project 


which was started on March 15, 1950 and completed on July 


3, 1950 and accepted by the State on July 22, 1930. The 
cost was $352,473.50, to this was added the cost of engi- 
neering $2,455.51 for this a bil was presented to New- 
ark $354,909.01, 

_ Sections 18 and 19, the Elizabeth Viaduct and 
approaches. This work consisted of the construction of 
a viaduct some of the spans being steel, others conerete, 
an approach fill with retaining walls, the placing of 
granite block, bituminous con¢rete pavement and other in-~ 
cidental work. Three crossings of the Elizabeth River 
are iuvélved. The width of the vaveeent as 48.5'. The 
length of the job is 0.524 miles. ‘Ita total cost was 
#769,999.03. ‘he work started ba: despa 26, 1929 and — 
was finished on July 22, 1930. 

Section 154A, Weston Avenue to McClellan Street. 
This consisted of the construction of a bituminous con= 
crete pavement. The work was started on July 8, 1930 
and was completed on August 25, 1930, accepted by the State 
on September 3, 1930, Its finel cost was $59,956.05. 
Section 6C, Widening, Edger Hoad-Grand Street 


to Wood Avenue, a distance of 1.698 miles, was paved 
with concrete on one side to a width of 11', This 
work was started on March 5, 1930 and was completed 
on August 19, 1930 and accepted by the State on Sep~ 
tember 3, 1950. The total cost of this job was 
$60,947,63. This widening was forced by the inerea~ 
sing travel. 

Section 7, Edgar Road to Route 4, a dis- 
tance of 2.917 miles, was paved to a width of 29" ex- 
cept at a few points where it was found necessary to 
widen to 50' the concrete was laid to a depth of 9" 
and the macadam to that of 7". The work was started 
on May 22, 1928 and completed on October 9, 1930 and 
accepted on October 28, 19350. Its final cost was 
¥514,166.90. ‘he cause of the delay was that the City 
of Rahway made a cut in the pavement at Milton Avenue 
Intersection for a large sewer before the contract was 
entirely finished, as a result the contractor was re« 
quired to return and re-pave this area after the 
trench had been allowed to settle for some months. 

Section 4-5, Widening through the City of 
Burlington. The old pavement of 20' of 8" concrete 
to 40 and 50' through the built up section of the City. 
The length of this job was 0.423 miles. ‘The work was 
Started on April 24, 1950 and finished on October 28, 
1950. Its cost was $29,552.15. It was accepted by 
the State on November 25, 1930, 


Section 8-5, Edgar Road, Wood Avenue to Eliza- 


beth oi ty Line, a distance of 1.882 miles, was paved 
with concrete for its whole width from 40' to 60',. 
The depth of the main pavement was 10" except over cul- 
verts, this was increased to 12", This work was star@ 
ted on April 15, 1930 and it was finished on November 
19, 1950, ‘The cost of this paving was $259,626.65. 
A concrete slab was laid over Orcard Brook §6,976.90. 
A culvert with a 12' span over Standard Co. pipe 
$4,250.00 and an extension to this culvert at a cost 
Of G1 ,200.00+—$12 ,426.90.4 

Route 26 Section 1, Trenton to Delaware and Ratitan 
Canal, a distance of 3.409 miles was constructed in 
1928 except the intersection with Route 27 at the Ci ty 
Line of Trenton. The design of this intersection was 
changed to a traffic cirele so that a safer connection 
could be had with the Calhoun Street Extension which 
enters at this point. The circle was designed and 
wullt with a 180' redius for the inner circle and a 
200' radius for the outer circle. Safety islands were 
constructed at all intersecting streets with a minimum 
paved width of 25' on the soutside of each island for 
the traffic connections. ‘The property acquisitions de- 
layed the construction of this cirele until the latter 
part of the summer. The total final cost was $356 4.260643. 
The construction of the traffic circle increased the cost 
by about $50,200.00. | 

Section 6, Livingston Avenue, New brunswick 

from the City Line of New Brunswick to the through line 
of the section. ‘The width of the pavement varied as 
follows for 2270', it was a 9' strip for 4500', it was 
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29' and the lest section 1t was extended to 60', The 
pavement was of 2 course asphalt on a 7" conerete base 
and cost $200,031.85. The State's share was g124,714.40. 

Section 5-A, Union Avenue, Bound Brook. This 
work was done by agreement with the boro of Bound Brook 
whereby the State agreed to contribute $35,000.00 toward 
the widening of the pavement from 20! to 40'. ‘The work 
started on June 16, 1930 and was completed on September 
25, 1930, the total final cost was $62,888.19. The pave= 
ment laid was of conerete &" deep by 7.83! wide on the 
outside of which a curb and gutter were added. The 
State's share was composed of two items, the $35,000.00 
plus the cost of inspection $1,985.34 making a total 
contribution by the State of $36,998.34. The work 
was accepted by the State on December 16, 1930, 

Section 15-4, North Avenue, Westfield, from 
Garwood Boro line to Elmer Street, a distance of 0.6025 
miles, a 10' strip was paved with concrete 9" deep on 
each side was paid for by the Town except some drainage 
work which the State paid for $13,905.10. 

Section 2A, a bridge over Stuyvesant Avenue 
having a clear span of 2,67' sections a roadway width 
of 5O' plus 2.6' sidewalks. The total length of the 
structure was 147'. The work was started on March 20, 
1929 and finished on January 11, 1950. The cost to the 
State on January 21, 1930, date of acceptance, was 
$93,944.06. On this section, a bridge was also built 


over Morris Avenue in the township of Union. It con- 
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consisted of 2 = 47.41' spans and had a width of roadway 
of 65', Work on this was started on May 10, 1929 and 
was completed on February 15, 1930. ‘The total cost of 
the atructure was $93,330.37 to the State. 

Section 7, a bridge over Peters Brook in Som- 
erville, was built with a clear span of 38' and a width 
of roadway of 76' plus 2 « 12! sidewalks. The total 
length of the project was 142'. The work was started on 
July 22, 1929 and was completed on May 20, 1930. Its 


finished cost was $48,156.27. Four other bridges were 


built on this route by this contractor as follows; viz. 


Station 35 72! span ¢ 5,772.00 
" 78 22! " (Peters Brook) 8,753.50 
* 197% ier 8 5,807.15 
nm 2144 62 " (Middle Brook) 26,689.92 


These were all accepted on June 24, 19350 and the lump 
sum of $95,178.84 was approved by the State. 

Section 7 extends from the existing concrete 
on Route 26 just west of Somerville to Thompson Street 
north of the borough of Bound Brook and is one of the 
sections of the new route that by-passes the congested 
sections of Somerville, Bound Brook, Dunellen and Plain- 
field. It is over a new right of wey 80' wide plus suf 
ficient sight easements. at the main roed crossings. ‘the 
work was started on May 17, 1929 and completed on August 
6, 1930. It was accepted by the State on September 3, 
1930. The final cost was $448,758.41. The length of 


this improvement was 4.214 miles. 
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Section & ts Located in the Borough of Bound 
Brook and township of North Plainfield. It begins at 
Thompson Street, the end of Section 7 and extends to 
Washington Avenue, Danellen. This a continuation of the 
by-passing route, the whole section lies at the foot of 
the’ first Watchung Mountain and’ pawees by the site of 
the encampment of the Continental Army under General 
Washington during the period from December 1778 to June 
1779. The highway at Station 44 crosses one of the tren- 
ches constructed by his soldiers. and parallels the same 
between Stations 45 and 49, It was necessary to con- 
struct a dry masonry wail from Station 57 to 59 in order 
to ER this trench, 

| Section &, wet weather delayed the work so 

that the laying of the concrete did not start until Oc- 
tober 6, 1929. The work was finished on July 10, 1930. 
The length of this section is 4.214 miles, the pavement 
is 30° wide in the main and 50' at road intersections 
and areinace points. It is of concrete 9" deep. The 
work was stavted on May 17, 1929 and finished on August 
6, 1930. It was accepted by the State on September 3, 
1930. The concrete was Leia 9" deep and the sides were 
paved with crusher new stone varying in depth from 4" 
to 9". The cost of the finished job was $383,964.18. 

Sections 4 and 9, four bridges were built as 
follows; 
Section 9 Stoney Brook an encased I beam 40! span $15,637.99 

“ 9 Green Brook "* is a ae 8 17,949.16 


Section 4-Small stream-an encased I beam-22' span $11,260.90 
uae ne sabes * toy 7,614.59 
(a slab of) 
Making a total of $52,462.44. These were accepted by the 
State on September 16, 1930. 
Section 9, Washington Avenue to the Union and 
Somerset Counties line near Seotch Plains, a distance of 
4.84 miles, was paved with éonavete wide 30' by 9" deep 
and finished with shoulders of quarry run stone from 6" 
‘to 9" deep. The work was started on June 19, 1929 and 
finished on August 13, 1930, It was accepted by the 
State on September 3, 1930. The cost of the finished 
job was $432,555.35. This section lies in the township 
and boro of North Plainfield and the boro of Watchung. 
The concrete was finished on May 25, 1930. 
Route 31 Section 7, Wallkill River Bridge, a single 
span of 55' of encased Plate Girder structure with a 
clear roadway of 40' was started on June 3, 1929 but was 
not finished until August 19, 1930. The construction was 
deleyed due to leaving the old bridge in place for maintain- 
ing roadway traffic during the construction. The cost 
of the structure was $31,591.57. 
Section 7, Hamburg, North Church, 2.654 miles 
long, was paved with concrete to a standard width of 20! 
and to prevent excessive wash, this was increased to 36! 
and 40' and a curb constructed for 2000', the depth of 


the concrete was 9", The work was started on June 17, 


1929, but the paving was stopped on November 21, 1929, 


It was resumed on May 28, 1930 and compeleted on July 9, 
1930. Due to the encountering apr ings, it was found , 
necessary to build a number of underdrains. This added 
te the cost. The work was accepted by the State on Oc- 
tober 7, 1930. The total cost was $237,065.60. 
Section 4, Somerville By-pass road, 2.469 mikes 
long, was paved with asphalt and finished and accepted 
by the State on September 30, 1930. Its cost was $109,607.35 
A cattle pass and the Raritan River Bridce. The items of 
‘this project are as follows; 
The bridge over the Raritan River consisted of 
a four span reinforced ardh, composed of two 100! and two 
80' spans, having a width of roadway of 50' plus 2 side-~- 
walks each 6! wide. The total length of the structure is 
1902' including the earth fill and concrete pavement for- 
ming the approaches. The cost of this work was $211,225.97. 
A cattle pass having a clear span of 12! was 
built by the same contractor at a cost of $10,040.76. 
The whole work was accepted on Setpember 30, 1930. The 
above section extends from the existing concrete pavement 
at the north entrance to Duke mut Park, thence crossing 
the Raritan River over a new concrete arch bridge, the 
new bridge being 200 feet westerly of the old bridge, thence 
in a northwesterly direction, crossing the Plemington 
branch of the Central Railroad of New Jersey at Grade 
thence over the meadow to Somerset Street, Raritan; a 
spur starting at the north md of the new bridge connects 
with Bridge Street, Somerville. ‘his job is over new right 
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of way SO! wide and will by-pass the business district of 
Somerville. 

Section 5, Chester-Gladstone, a length of 4.828 
miles, this work is carried over a new right of way and 
the grades are greatly reduced. The work was started on 
September 24, 1929 and was finished on October 28, 1930. 
The pavement was of concrete 20! wide by 9" deep. In ad- 
aition to the improvement made by the paving must be added 
of the great easement in the grade of the new alignment. 
The cost of the finished job was $343,120.60. 

Section 6, Gladstone-~Bedminster, a distance of 
3.875 miles, extends the work south. The work was not 
finished by the end of the year. Two bridges were finished 
on December 12, 1950 and accepted by the State. The cost 
of these was $11,369.00. 

Section 17, Corlies Avenue, Golf Course to 
Stokes Avenue, consists of widening the pavement 3.5! 
on each side with 8" concrete. ‘he remainder of the Job 
was widened by a 10! gravel shoulder on each side of the 
existing bituminous pavement which was laid on a macadam 
base. The work was started on March 24, 1930 and was 
finished and accepted on August ay 1980. The final cost 
of this work was $45,674.00. 

Sections 15 and 16-«Nottingham Way, Mercerville 
and Robbinsville, a distance of 2.367 miles was paved 
with concrete of varying widths viz. 30', 40', and 48'. 
The depth was a uniform 9". The road was finished with 


macadam shoulders 17' and 18' on the north side and 7! 


( 
( 
( 


and 8' wide on the south side. ‘This macadam varied from 
6" to 9" deep. the work was started on May 12, 19350 and 
was finished on August 9, 1930 and was accepted by the 
State on September 3, 1930. The cost of the finished 
work was $190,445.31. 

Route 34 Section 1, Gravelly Brook and Willow Brook Bridge, 
the bridge over Gravelly Brook has a clear span of 33', 
It is an encased I beam structure having a roadway 50! 
wide plus 2 sidewalks each 6' wide. The total length of 
the structure is egt, The work was started on September 
S, 1929 and was finished and accepted by the State on 
June 3, 1930 and cost $24,224.99. The bridge over Wil- 
low Brook is a concrete slab with a span of 18! with a 
roadway of 50' plus 2 sidewalks of varying width, the 
overall length is 28'. This was finished on October 24, 
1929 and cost $14,978.30. Both bridges were accepted 
on June 3, 1930. 

Section 1, the Matawan-Holmdel Road, 5.046 
miles long, was paved with concrete 20' and 40! wide by 
9" deep and finished with gravel shoulders 8' and 10! 
wide. The work was started on June 3, 1929 and completed 
on May 29, 1930. It was accepted by the State on June 
24, 1950. The cost of the structure was $337,392.44. 
Undergrade under the Central Railroad of New Jersey was 
built under sparate contract and the State's share of’ 
the cost was $17,520.00. 

Route 35 , Section 34-5, Matawan and Luppatacong Creek, 
0.967 miles long, was paved with concrete 40' wide by 


by 9" deep. This section is that across the Keyport Mea- 
dows and Matawan Creek over which the crading was done in 
1926 and 1927, There was also some work done under this 
contract on Luppatacong Creek. ‘his was opened in 1926. 
It was not opened to traffic on July 20, 1929. Yue to the 
pumting out of the soft muck, under the Matawan Section, 
it was necessary to place 8500 cubic yards of borrow. 
There is still some sign of settling which sompels a con- 
stant maintenance of the macadam pavement and embankment. 
The work was finally accepted by the State on November 
19, 1929. The total cost was 872,768.94 but payment was 
withheld until April 1, 1930. 

Route 37 Section 4, North Branch of Toms River was span- 
ned with a bridge over the north brench of the Toms River. 
This was of the encased Deck Girder type with a clear span 
of 2=-34.67' lengths. ‘The width of the roadway is 50!. 
The total length of the project is 84', The work was 
started on October 1, 1929 and completed on April 15, 1930. 
It was accepted by the State on May 6, 1930 and the final 
cost of the structure was $31,063.52, 

Section 4, Toms River Relocation, a length of 
3.967 miles. The most of thia section was completed 
during 1929 except that from Route 4 westerly to the Lake- 
hurst Road. The bridge construction over the Toms River 
delayed the completion of this section so that it was not 
open to traffic till April 30, 1950, 

This portion of Route 87 keeps traffic bound to 
and from SeaSide to points north and west from entering 


the business section of Toms River, thus greatly relieveing 
the traffic congestion. The pavement is of concrete 20! 
wide by 8" deep and backed with gravel 8“ deep. ‘The work 


was started on June l, 1929 mma completed on May &, 1930. 


‘It was accepted by the State on June 3, 1980. The total 


¥, 
~ Route 39 


cost to the State was $225,497.60. 


Section 2, Six bridges on this section: 
1. Station 1073 Blacks Creek span 9.5! 
Re . 1078465.45 Glecks Creek " 45)! 
3. ” 1273488 Crafta Creek ” 16.5! 


4.% 5." 13554949 and 1472455.21. Assistcunk & Parkers 

Brook f | > 
6. \ 1594478 | Branch of Assiscunk Creek 12! 
#1 was a concrete re-inforced slab. 
ae . "encased plate girder. 
go oP 8 . reinforced slab. 
#4 & #5 longitudinal I beam encased widening. 
#6 was a reinforced concrete slab. 
Work was started on July 5, 1929 and compketed on Janu- 
ary 15, 1930 and it was Gstictas by the State January 286, 
1950. The total cost was $69,110.84. 

Section 7, Two bridges over Springer and Muskingum 

Creeks. The bridge over Springers Creek is a concrete 
Slab having 3 spans of 15! each, a roadway 40' wide but 
no sidewalks. ‘he total length of the structure is 70!, 
The work was started on September 6, 1929 and finished on 
March 20, 1950. Its cost was $17,465.25. That over Mus- 


kingum Creek is a concrete slab of 20' clear span with a 
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roadway 40! wide. The work was started on January 3, 1930 
and finished on April 10, 1930. Its final cost was 
#13,008.15. Both of these bridges were accepted by the 
State on May 6, 1950. 

Section 2, Hordentown, Chambers Road 8.183 | 
miles long, was widened with conerete on two short sections, 
bituminous soncrete patching and the grading necessary to 
widen the roadway to 80', ‘the concrete was laid 20! wide 
by 9" deep. ‘The whole job was started on April 25, 1929 
and finished on April 1, 1930, Accepted by the State on 
April 22, 1950. The final cost of this job to the State 
was $98,879.15. , 3 

Section 7, Oak Shade-Indien Mills, a distance 
of 7.202 miles was paved with concrete 20' wide by 8" 
deep the roadway was graded 40' wide. The work was started 
on May 24, 1929 and finished on August 4, 1930 and ac- 
cepted the same date. The cost to the State was $380,496.74, 
This section is a continuation of the cut off for traffic 
from Jersey City and points north to Atlantic City and 
other south Jersey points. 

Section 5, “hambers Corner-South Pemberton Road, 

a distance of 3.474 miles, was paved with concrete 20! 
wide by 9" deep. The work was started on “ctober 11, 
1929 and finished on October 11, 1930 and accepted by the 
State on Sctober 21, 1930. Its cost was $209,112,67. 

Section 9, Great Swamp, White Horse Pike, a dis~ 
tance of 3.20 miles was paved with concrete 20! wide by 8" 
deep. This work was started on April 22, 1930 and finished 


on November 26, 1930 and accepted by the State on Decem- 
ber 9, 1950. The final cost was $175,490.94, This in- 
cludes a bridge which was specified on the contract. 
Section 8, Indian Mills-Great Swamp, a distance 
of 6.193 miles, was paved with concrete 20! wide by 8" 
and 10" deep. Work was started on August 20, 1929 and 
completed September 25, 1930. It was accepted by the 
State on October 7, 1930 but was not presented for pay 
ment until December 31, 1930. The adjusted price was 
$527,608.15. 
Sections 4, 5 and 6, South Pemberton to Oak 
Shade, a distance of 6.709 miles was pavec with con- 
erete 20' wide by 9" deep. ‘this work started on July24, 
1929 and was finished on October 18, 1930 and accepted 
by the State on October 21, 1950. The total cost to the 
State was $335,483.12, 
Section 8--five bridges were built on this 
section as follows: | 
At Station 2681, a 14! concrete slab having a 
roadway of 40' and total length 40' cost $5,581.62. 
At Station 2695, a concrete slab 20! Span and 
cost $22,085.75. 
At Station 2807 a concrete slab 20! span cost 
$11,504.17. 
At Station 2812 a concrete slab 20' span cost 
$12,704.56. 
At Station 2880+ an encased I beam 30' span 
cost $9,822.51 making a total of $61,498.61 plus extra 


Route 40 


Sllowed $36.00, Accepted by the State September 16, 
1923 $61,534.61. 

Section 2, Lakehurat-Whitings, a distance of 
5.111 miles. It was paved with concrete 20 feet wide by 
8" deep and backed by shoulders 15' wide by 8" to 6" 
deep of gravel. ‘his work was started on August 5, 1929 
and accepted by the State on August 18, 1930. ‘This was 
another reimbursement project. ‘The work was handled by 
the Ocean Coynty officials subject to occaZsional State 
inspection. The existing road was widened by purchasing 
additional right of way to secure an 80! width. ‘the a- 
lignment was icproved by using a new location for 1.480 
miles on which it was necessary to remove 23,847 cubic 
yards of wet excavation. This was across swampland. Con- 
creting started on October 11, 1929. Work was stopped 
during the winter. Faving was resumed on March 31, 1950 
and finished on May 23, 1930. The total cost of the paving 
was $273,837.92. A bridge was built over Hurricank Brook 
costing $14,499,400. Total cost-«$288,337.32. This bridge 


consisted of one span of 20', 


Route 5-40 Section 1, Cedar Bridge, Manahawken, a distance 


of 7.444 miles. ‘The pavement was of concrete. ‘this work 
was also done under the reimbursement Act. The work being 
done entirely by Ocean County. A new alignment 80' wide was 
laid out across the pines and in order to bring the road~ 
way throughthe center of Manahawken, it was necessary to 


cross swampland adjacent to Mill Creek. ‘fuck and roota 


down to a depth of 6' was removed and back filled with sta- 


bel material. ‘This item of the contract called for 21,500 
cubic yards of wet excavation. The length of this is 7 444 
miles. It was paved 20' wide by 8" deep with concrete and 
finished with gravel shoulders. The work was started on 
August 6, 1929 and carried to completion on July 17, 1950+ 
It wae accepted by the State on August 18, 1930. ‘The total 
cost of the job to the State was $456,007.07. Two bridges 
were included in this Job. One at Station 296462, over 
Mill Creek Cost 22,965.83 and the other at Station 394 
over Mill Stream costing $22,276.40. These were also ace 
cepted by the State on August 18, 1950. 

Route 5-40 . Section 2, Cedar Bridge, County Line, a distance 
of 4.34 miles was paved with concrete 20! wide by 8" deep. 
It was graded 50' wide. The work was started on May 25, 
1930 and was completed on November 26, 1950. It was ac~ 
cepted by the State on December 29, 1950. Cost $222,724.28. 

A bridge at Station 56450 was 4neluded at a cost 
of $6,910.00. This section was constructed by Ocean County 
under the Reimbursement Act. A large portion is acress 
the "Plains" where several good sized cuts were made. 

Route S-41 Séction 2, Kings Highway to Marlton, a distance 
of 5.265 miles, was paved with concrete 20' and 30! wide 
py 9" deep. The work was started on April 4, 1929 and 
finished on May 7, 1930 and accepted by the State on May 
27, 1930. The final cost of this job to the State was 
$240,689.76. This section between Kings Highway and Marl- 
ton is a part of Route 5-41 between Palmyra and Berline 


This route is a direct line from Plamyra Bridge to the 
White Horse Pike at Berlin and will furnish when comple- 
ted a Route from fennsylvania and the west over the new 
Palmyra Bridge to Southern New Jersey points, thus avoiding 
the congested section of Philadelphia. 

Section 5, A bridge over Kresson Lake having 
a clear span of 16' was tmilt of a concrete slab giving 
a& roadway width of 56 and 2 sidewalks each, 12' wide. 
The total length of the job was @0', The work was atar~ 
ted on December 20, 1929 and finished on April 10, 1930, 
The final cost of the completed work was $11,678.60. 

Section 1, a bridge was bullt over Route 25 
and at Maple Avenue, an underpass was included in the 
same contract. Work was started on the Maple Avenue 
job on January 29, 1930 and on the bridce over Route 25 
on January 15, 1950. The cost was as follows on the 
Maple Avenue job $60,358.70 and over Route 25 $72,168.14. 
The work on both jobs was accepted by the Btate on Sep- 
tember.30, 1930, | 

Section 3, a bridge was built over rKresson . 
Lake having a clear span of 16 feet and a width of roadway 
of 56' plus 2 sidewalks each,12' wide. ‘The work on this 
sterted on December 20, 1929 and completed on April 10, 
1950. The total cost was $11,678.60. 

Section 3, Marlton-Cooper Road, 3.989 miles 
Lie was paved with concrete 20' wide sxcept a spectal 
points where it was widened to 40'. The uniform depth 


Route 42 


was 9", The work was started on April 24, 1930 and was 
completed on September 20, 1930 and accepted by the 
State on September 22, 1980, ‘The final cost was 
$189,333.96. 

Two bridges were built over Pensauken Creek; 
one at Station 54460; this cost $95,560.39; the other 
at Station 128465; its cost was §44,904.96. These were 
accepted on December 22, 1930, 

Sections 1 & 2. Williamstown to the Atlantic 
County Line. This section is known as the Black Horse 
Pike and is designed to reliwe the heavy traffic on the 
White Horse Pike between Camden and Atlantic City. The 
length of the portion is 7.708 miles. The width of the 
pavement is 20' on the main line, widening to 30! at 
road intersections, The depth of the concrete ia 8", 
This work was started on August 1, 1929 and was comple- 
ted on April 15, 1930. It was accepted by the State on 
April 22, 1950. Its final cost was $414,563.74. 

Section 3. This section starts from the City 
Pavement and runs through the suburban boroughs and two 
townships to Chews Landing. ‘The pavement varies from 30! 
to 40! to 46!, in other words, from curb. The concrete 
is 9" deep. Its length is 5.79 miles. The work was 
started on June 19, 1929 and was finished on July 9, 1930, 
It was accepted by the State on August 4, 1930, ‘The final 
cost to the State was $623,710.23. This section was built 
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by Camden County and for it, the State re-imbursed the 
County; less the amoumt of $20,973.23 charged to the 
adjacent municipalities. ‘The cost of the road to the 
State included that of three bridges at; 


Station 19450 1 span 141 
Station 64 1 span eet 
Station 173424 1 span 10? 


plus a re-inforeed concrete slab at 219463. ‘The total 
final cost of these bridges was $87,015.50. The whole 
job was accepted by the State on July 15, 1950. 

Section 4. Chews Landing to Gloucester 
County Line, a distance of 3.965 miles. This is an 
extension of section to the Gloucester County Line. ‘The 
work was started on August 21, 1929 and finished on July 
22, 1930. ‘The work was executed by Camden County under 
the Re-imbursement Act and was accepted by the State on 
August 4, 1950. The final cost of pavement was $340,171.89. 
Included in the road contract was three bridges located 


as follows: 


Station 330423 14! span $37,049.75 
Station 388445 10? span "11,292.25 
Station 459412.5 10! 5,900.00 

Total $54,242.00 


These were accepted by the State on August 4, 1930. 

Section 10. Berlin widening for a distance of 
1.57 miles through this borough to facilitate the handling 
of the heavy summer thhough traffic. The work was 
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started on December 18, 1929 and was finished on June 
9, 1950. The concreting was carried out all to the 
graded width of the roadway; its depth was 8", It was 
accepted by the State on October 7, 1930. The total 
cost was $64,417.83. . 

Section 5. Gibbstow to Bridgeport, a dis< 
tance of 2.718 miles, was paved with a penetration macadam 
7" deep. the width of the pavement varied from 20! 
to40'. Work was started on April 28, 1929 and com- 
pleted on September 8, 1930. It was accepted by the 
State on October 14, 1930. Its cost was $286,080.40. 
The main feature of this improvement is that it fur~ 
nishes a direct connection between Camden and the Ferries 
vetween PennsGrove and Wilmington, Delaware and thence 
to the southern states. Three bridges were built on 
this section viz: 

A concrete slab of 18' clear span over Sand ditch, 
costing $20,744.93. A bridge over Repaupa Creek, 18! 
span, $10,281.75, A bridge over White Sluice, 18' span, 
$15,617.25 making a total of $46,643.93. All of these 
bridges were finished and accepted by the State on May 
27, 1930. | | 

Sections 3 and 4. Bridgeport-Nortonsville, 

a distance of 1.376 miles, was paved with bituminous ma- 
cadam 20' wide by 7" deep. This contract consists of 
building causeways across the swamps at Nortonsville 


and Bridgeport. This improvement provides another sec« 


, 


Route 45 


tion of the line from Camden to the lower ferries. The 
finished cost to the State was $441,575.19. 

| Section 4C. Camden Extension Connecting Road, 

a distance of 0.554 miles, is paved with concrete 40! and 
56' wide by 10" deep, ‘this construction 1s of an under- 
pass on Connecting, Route 45, at West Collingswood, which 


' provides a Route from Cenmden and points north to cities 
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and shoré resorts in the southern counties, ‘The work 
was started on May 6, 1950 and finished on September ii, 
1950. it was accepted by the State én October 7, 1930, 
the final cost to the State was $62,093.45. This exten- 
sion runs from faylor Avenue to Grant Avenue, 

Section 2. Millville-Hesstom, a distance of 
5-812 miles, was paved with concrete 20' wide by 8" 
deep, except at road intersections where it was widened 
to 40", The work was started on May 8, 1929 and was fi- 
nished November 30, 1929. ‘he total cost to the State 
was $253,517.37. ‘The State's share of this was $240,667.77, 
and Millville's share of this was $12,849.60, Disputed 
Claims against the contractor delayed final payment until 
December 10, 1930, 

Section 4. Head of River, Tuckahoe, a distance 

of 5.40 miles, was paved with concrete 20! wide except 
at road intersections where it was widened to 40!, The 
uniform depth of the pavement was 8". ‘the work was 
started on October 16, 1929 and it was finished on Novem= 
ber 21, 1950. ‘the cost ws $242,342.87. This work be- 


tween Head of River and Tuckahoe is part of this route 
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from Westville to Tuckahoe via Millville. Part of this 
job was over new location. 

Section 9. Westville-Glassboro, a length of 
11.125 miles, was a widening of the existing pavement, 
part with extending same to the curb line and part 
with gravel shoulders and the re-surfacing of portions 
of the existing bituminous surfaces with sheet asphalt of 
varying thickness. The work was started on May 20, 

1929 and finished on September 15, 1930. It was accepted 
by the State on October 7, 1930. ‘the cost of the entire 
job plus engineering costs was $215,000.76. A bridce 

was included in this job having a clear span of 24' with 
a 40' roadway and two 6' sidewalks plus two 25' approach 
Slabs, making a total length of 80', The cost of this 
work was $13,774.32. 

Section 21. Malaga-Elmer, a distance of 6.945 
miles was paved with concrete 20' wide and 40' wide at 
road intersections. The uniform thickiesa was 8", This 
work was started on July 6, 1929 and finished on May 17, 
1930, It was accepted by the State on May 27, 1930, The 
final cost was $256,567.02. ‘This ts .a part of the Route 
from the ferries at PennsGrove to Atlantic City, known as 
the Harding Highway. 

Section 22, Downstown-Mays Landing, a distance 
of 12,877 miles. This consisted of widening the existing 
20' Warrenite pavement to a 40' width with bituminous 


concrete gravel. ‘the work was started on June 13, 1929 
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and was completed on May 17, 1950, It was accepted by 
the State on May 27, 1930. Total cost was $109,236.10 
from which the State deducted $4,880.00 as liquidated 
demaces. 

Section 1. South Dennis--Clermount, a dis- 
tance of 3.122 miles, was paved with concrete 20! wide 
by 8" deep, This work started on October 15, 1928 and 
was completed on September 6, 1950, and was accepted by 
the State on October 14, 1950. The final cost to the 
State was $183,285.18. This section between South Den~ 
nis (on old Route 15, now Route 49) and Clermount (on 
old Route 14, now Route 4) forms the connection from 
Salem through Millville to the shore Road from Jersey 
City to Cape May. The work consisted of the elimina+ 
tion of grade crossing over the Pennsylvania Railroad 
and the paving with concrete of 20' in the center of the 
roadway and the graveling of the shoulders of the re~ 
maining 40' of the roadway. 

Section.2. Green Creek-South Dennis, a dis~ 
tance of 2,917 miles, was paved with concrete 20! wide 
by 8" deep, At the road intersections the width wae in« 
creased to 40', The work was started on August 20, 1929 
and finished on November 21, 1930, It was accepted by 
the State on December 22, 1930. The total cost to the 
State was $197,828.06. This section extends from South 


Dennis to Sluice Creek plus the construction of Causeway 
fills with a gravel surface. 


FUNDS 
Cash Balance January 1, 1930 


Receipts: 
Sale of bonds $20, 000,000.00 
State Road Tax 2,020,291.75 
" #  S4inicing 

Fund Surplus 2,360,073.46 
State Gasoline Tax 10,910,434.62 
Motor Vehicle Fees 14,907 ,268.90 
Federal Ald 700,725.00 
Interest 918.00 
Municipalitits Extra Wid+ 

th ete. 268,966.63 
Port of New York Auth. 500,000.00 
Permits for openings 1,557.50 
Sale of Equippent 1,200.00 

Total Receipta 

Total Funds 
Notes: 


Total Receipts State 
Road fax 1929 § 6,682.044,55 
Expense of Bonding 
Officials 15,000.00 
$ 6,697,044.55 
Less: Sinking Fund & 
interest 4,676,752 .80 


$ 9,269,486.44 


50,861,915.86 
$60,131, 402.30 


2,020,291.75 


Total Gasoline Tax Re- 

ceipts $10,932,094.62 
Less: Expense Collec- 

ting Public Util- 

ity Comm, 3,000,000.00_ 

| $10,910, 434,62 

Total Motor Vehicle Pees 

Certified to the 


Department $15,036,784.52 
Less: Appropriations 69,515.62 
Available to Department 14,097 ,268,.90 
Disbursements: 
Administration: 
General $ 246,086.27 
Laboratory 206,153.61 

452,239.88 

Construction of State 

Highway Roads ® 9,712,049.07 
Construction of State 

Highwey Bridges 9,952,626.79 
County Re-imbursement 

Roads 955,225.44 
County Re-imbursement 

Bridges 141,257.60 
Detours~--Roads 28,625.48 


Tree Planting on State 
Highways 9,594.38 


Engineering and Inspection of State Highways; 
Roads 8 1,102,419.63 
Bridges 217,641.28 
Advisory Board Projects 2 52 4899 630 

§ 1, 672,760.22 
Purchase of Right of Way for Roads 7,360,292.10 
Appraising & Negotiations 317,289.77 | | 


Titles 289,396.26 
Condemnati ons . 184,486.29 


$ 791,122.32 
Meintenance of State Highway Roads & 
Bridges 2,285,420.15 
State Aid to Counties, Municipalities and Townships 


County Maintenance & 


Reconstruction G 2,727,430.22 
County & Municipality 
Emergency 1,450,501.12 


Township & Boro Con- 
struction Aid 1,725, 542.56 
Township & Boro Main« 
tenance 46,553.21 
3 $ 5,949,627.11 
Engineering & Inspection of County & 
Municipality projects 186,888.21 
Purchase of Plant and Equipment 129,939.66 
On account of State Department & Muni~ 


cipality 289,516.91 


Material & Supplies not distributed o: 2,059.02 


$39,809, 479.32 
Less: Depreciation and Interest 98,149.98 
Total Disbursements $39 ,801,529.34 
Cash Balance December 31, 1930 20,380,072.96 


$60,131, 402.50 


Route 1-6 


Routes 1, 


Sections 15A & 155. “Gngelwood Cliffe-Tenafly 
and Alpine, a distance of 5.212 miles, widening of the 
exiating Stete Highway on the east side, by the scone 
struction of an additional 10' strip of 8" conerste 
pavement plus a 6 gravel shoulder, plus the extension 
of drainage facilities. The work was started on June 
19, 1950 and accepted by the State on January 6, 1931. 
This work was let by Bergen County under the Reimbur~ 
sement Act. ‘The total cost was $142,633.95, 

Section & Southwest Side Park, Jersey City. 
Embankments for bridge approach, forming approaches to 
S bridgea already conetructed over the highway, and of 
the making of a f111 for landscaping purposes along 
the sides of the highway. ‘The work was started on 
April 10, 1051 and was completed on September 20, 1031. 
Accepted by the State on October 6, 1931. The total 
cost to the State was $27,210.47. 

4% 6 Section 6. Condult Contract at Christie's 
Lane to Port Les Bridge Plaza. “he work under this con« 
tract was the construction of a complete underground 
system of conduits plus pull boxes, pole foundations and 
transformer pits for the future installation of a street 
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lighting system end conduit connections to provide for 
the lighting of directional signs. The work was come 
pleted on December 15, 1031.4 The total cost of the work 
was (20,602.85, It was fineally accepted by the State 
on January 26, 1952. 

Section 2. Route & to Hudeon Boulevard, a 
distence of 1.876 miles, was paved with concrete 9" 
deep and to a width of 30° plus the necessary shoulders 
to connect with existing improvements. The work was 
started on December 22, 1950 and was completed on Oc+ 
tober 6, 1931 and accepted by the State on October 14, 
1931. The final cost the the State was §234,679.95. 

A oridge was included in this contract. It 
was of steel cirdere encased in concrete and consisted 
of 2 spans one of 61.5'1, the other of 407, The width of 
the roadway is 50° plus a 5.5' aldewalk. The total len« 
eth of the structure ie 152'. The work was atarted on 
May 1, 1961 and finished on October 3, 1951. It was ace 
mepted with the road. “he finished cost was $54,249.61. 

Section 4. Market Street, First Avenues, & 
distance of 34149 miles was paved with concorsete of vary« 
ing widths to fit exiating conditiona., These widths 
were 20', 30', 45', 5635' and 6S', The right of way was 
100' as @ result the gravel shoujders varied width from 
5' to 15'. The work was started on May &, 1930 and was 
finieahed on June 29, 190351. It was accepted by the State 

on July 15, 1931. The final cost was §356,238,11, 


Route 4 


‘Seetion BAe Market Street Chrele, a longth of 
Os81 miles was paved with concrete. This was originally 
part of section 5 which called for a grade separations : 
Due to the extremely bigh land values, a traffic circle 
was designed utilising existing right of way and that which 
had been acquired on the easterly side of the intersection. 
ted in the early Spring ana the 
entire work was completed in early Sumer. The pavement 


Work on this project star 


of 9" concrete was carried to the road widthe varying froa 
SO’ to 70". Work started on March 10, 1081 and was com 
pleted on Jone a, 134 It was accepted by the State on 
Jaly 15, 19314 ‘The final cost of the work was 954,918.35. 

Section 2. tast & Ueat Viaduct approaches to 
the Hackensack River Oridge, consisting of four Spans on- 
west aide and six spans om east side. The etructure con~ 
sista of ten span of 89.82" each, having a total width 
of 66,835' and a road width of 50', The structure con« 
siete of plate girdere encased in concrete supported on 
concrete, The work wae etarted on March 20, 1030 and come 
pleted on August 27, 1931. Claims were adjusted ana the 
work accepted by the State on December 6, 19314 ‘The final 
coat was §412,412.06. 

Section 14 USrlidge over Raritan River BR. Ry 
A longitudinal beam bridge having a clear span of 2645! 
a width of roadway of sg! plus 2 sidewalks ome of 6! the 
other of 11', The work was started on September 10, 1930 


and finished on May 16, 1951, Ite cost wae 034,155.24, 
The State's share of this was 50%. 

Section 3. Overepasa Grand Avenue and Broad 
Avenue. Two bridges, ‘The first of these over Grand Ave~ 
nue was of concrete encased I beams and consisted of 
two 34' apans, The width of the road way consists of 
two 55! roadways plus 26! eldewalke. The total length 
of the Job is 74'. The work was started March 13, 1931 
and was finished November 12, 1031. Ite cost was 
$48, 680.754 7 

Sections. Broad Avenue Over=pass was built by 
the same contractor. It also consisted of two 34! spang 
& roadway width of 70' plus two 6! sidewalke. ‘The total 
length of the job 1s 74'. ‘the work was started on March 
S, 1951, and was mux finished on November 12, 1031, ‘The 
cost of the finished job wae $42,097.12, Both of the 
bridges were accepted by the State on November 24, 1931. 

Sections 5 and 4. Hackensack River Sridge was 
tilt aorose the river north of Hadrensacks' It consists 
of © g.ans vige 1 of 88', 2 of 49', 3 of 62° and 2 of 
G7! making the total length of the structure plus approaches 
SS1', The width of the roadway te 70' to this ie added 
two sidewalks each 6’ wides. The work was started on 
March 16, 1931 and wae finished on October 1, 1931, It 
was accepted by the State on December 1, 10314 Its cost 
was $520,015.74. 

Section 44 Four structures, over the Ny Ye & 


Route & 


We Js Railroad, KEinderkamack Road, Coles Brook, Neck« 
ensack Avenue, Commecting Read, Fairview Avenue and C. 
Their cost wae a follows: 


Over the Me Ye & Ne Je Re Re 2451 $202,906.64 


Fairview Avenue underpass 102" $0,078.77 
Rackensack Cemetery Road is? 8,458.85 
Hackensack Avenue underpase 145! Bed 


88 


inal 


hia 
aon 


$313,612.64 
These were all accepted by the State on December 1, 1951. 
Section 3. Webster Avenue Overpass is a | 


concrete encased I beam structure having a clear span of 
45' with a width of roadway of TO! plus two sidewalks 
each St wides This work wae started on April 9, L981 
and finished on October 28, 1931, ‘This was accepted by 
the State on December 1, 1931, Its finished cost was 
$37,086 4006 

Section 3. Teaneck Road averpass te a concrete 
encased I beam with a clear apan of 63'. The width of 
the roadway on one is 60! at the other two of 17'. ‘the 
work was etarted on dune 22, 1931 and finided October 
22, 1931. It was accepted ty the State on November 17, 
1931. ‘The cost of the finished work was 345,707.56. 

Section 7. Sdgewater Avenue to Palisade Ave~ 
nue, in Ridgefield. Palisade Park and Fort Lee was 
widened for a diatance of 1.292 milea by the County of 
Bergen under the Reimbursement Act. The work consisted 
of widening by the addition of a 10! atrip to the existing 


pavement from Edgewater Avenue to Palisade Avenue. ‘The 


Route 6 


Route & 


work was started on Jime 3, 1931 and finished on Septem~ 
ber 28, 1031, Its cost was 125,774.00. The County was 
re-imbursed by the State for its expenditure on January. 

Section 3, Six bridges were built on this 
seotion in Pelisade Park, over Homestead Avenue; East 
Brinkerhoff Avenue; Best Central Boulevard; East Pall- 
sades Boulevard; East Edsall Boulevard and Oalkdene Ave~ 
muds The spans as follows wore: 50' for Homestead and 
Oakdene Avenues, 75' for East Brinkerhoff Avenue, East 
Central Avenue, Bast Palisades and Bast Sdeall Avenues 
The overall width for each was 75'. ‘The roadway width 
was GO' above and 30' below for Romestead and Oakdene 
Avenues, 60' above ed 40' below for ©, Srinkerhoff Ave~ 
nue, Bast Central 4venue, East Palisades Avenve and 
East Edeall Avenue. These were all of structural ateel 
girders encased in concrete, These were a11 single span 
bridges over intersecting roads, Work was atarted on 
these on September 16, 1929 and fintahed on October 14, 
1936 and accepted by the State on October 28, 19504 Pay 
ment was not ordered until January 10, 1931. ‘The total 
cost of the work was 9555,479.57.5 

Section 3. Through Blatretown to Yoodgspecker 
Point, a dig@amce of 0.951 miles was paved with concrete 
20' wide by 9" and finished with gravel shoulders bitum~ 
inously treated and 6" to 9" deep. ‘the work wae started 
on September 30, 1929 and was finished on June 1, 1931+ 


Accepted by the State on August 24, 19351, The total 
cost to the State was $85,101.96. This is a short 
section of road over new right of way along the southerly 
side of Bleiretowns Is connectea that portion of Bonte 
#8 at Woodpecker Point, just west of Slairstown with the 
approach to the new bridge over Pauline Kill and the Suse 
quehanna Raliroad, east of Blairstowns | 

Section 6. Sridges and approaches over the 
Me Ye 8, and W. A, Ry and Paulins Kills “he contract 
for the construction of this job was let in December 
1950 and work was carried on all winter and the work 
was completed on August 19, 1931, About one«helf of 
the cost was for the two bridges, one over the Re Yo Be 
& We Ry By and the other over the Paulins Kills ‘the 
bulk of the roadwork was the conatruction of heavy em- 
banimente baving a maximum depth of over 30', 4n addi~ 
tional advantage of thia project is that it eliminates 
a dangerous railroad grade crossing in Blairstown and 
completes the Improved pavement to Hewtons 

The length of this improvement ia 0.455 miles 

and the pavement is of concrete 20' and 40' wide by 9” 
deep. ‘the total cost to the State was $103,249.34. It 
was accepted by the State on October 6G, 19351. In addition 
to the bridges described were two others, one over the 
fe Yo Se & We A, Ry having a span of 63.58' and having 
a roadway 40' wide; the tetal length of the structure 
was @5.42', This work was started on January 14, 1931, 
and was finished on August 17, 1931. ‘he cost was 


$58,450.99, The other bridge was over Paulins Kili 
end consisted of three spans each 42,62' long. The width 
of the roadway was 40's The total length of the struc- 
ture was 233.58'. . Ite cost wes $36,979+25. The work was 
finished on August 13, 1931. All of this work was accep~ 
ted by the State on Octover 6, 1931. 

Section 4. Delaware, Columbia, a distance of 
2.63 miles. This section begins at a point on State 
Highway #6, near the toll bridge in the village of Dela~ 
ware and runs along the shore of the Delaware River to 
the free bridge in Columbia. Most of the line is over 
an abandoned railroad right of way along the River and 
tn order to obtain a forty foot craded width at this lo- 
cation, it was necessary to make maximum rock cuts of 
nearly 70' in height, and lower the grade of the old 
railroad bed about 12', The rock is slate and Limestone 
and when excavated in large pieces, it is excellent 
material to form the embankment along the River, where 
a heavy wash will be encountered during high water. 
The pavement was of concrete 20! end 40' wide by 9" deep.e — 
The road was graded 40' widey. ‘Through the village of 
Columbia, a temporary gravol surface was placed on the 
‘poad for a distance of 1,550', The work was completed 
on November 13, 1951 and was aecepted by the State on 
December 1, 1931. The total cost was $95,599.35. 


Route 10 Section A & Be Jersey City, Contract #2¢s 
Hackensack River Bridge and paving of East approach, 


Route 10 


Route 21 


in the City of Jersey City and Town of Kearney, The 
length of the project is 0.544 miles. The original 
contractor abandoned the job on Movember 6, 1930 and 
his tondment, the Us 8. Pidelity & Guaranty Company 
took over the work and finished it on February 3, 1931. 
The Commission accepted the work withholding 195¢ of 
the value of the work remaining to be done. On Feb 
ruary 3, 1951 the Commission approved the payment of 
the gum of $1,368, 597.12 and held the remainder due 
until the claims againet the contractora were satis~ 
fied. This remainder amounted to $20,842.10. Final 
official acceptance of this work was made by the State 
on October 18, 1952. 

Section B. Hackensack Bridge Removal, Ac«# 
cepted by the State on July 7, 1031, The coat to the 
State was $85,400.00. 

Section 1s Hanover-Whippany, the length of 
5e22 miles was paved with conerete 30’ and 50' wide by 
9" deep. Work started on Jenuary 20, 1931, and it was 
finished on November 21, 1931 and accepted by the State 
on December 1, 1931. The cost to the State was 
$234,902.45, The progress was delayed by actions of 
the property owners. One house on the center line of 
the highway was not removed until November and at this 
point a temporary macadam was placed. This section 
crosses a low lying swampy section and it was necessary 
in several places to remove swampy material. 

Section 54 Chester Avenue-Belleville Bridge, 


Route 22 


a distance of 1.234 miles. ‘The work starte at a point 
north of Chester Avenue and runs to Bellevilie Turnpike, 
@ dietance of 1.234 miles. The pavement is of concrete 
40' and 80' wide by 9" deep. The craded width te 60! 
to 100'. The work was started on July 12, 1029 and 
was done finally on August 20, 1051. The cost of the 
paving section was $193,992.07. It was accepted by the 
State on October 6, 1931. 

A bridce having a span of 45' waa tilt over 
Second River. ‘The width of the roadway was 70' plus 
2 sidewalks each 15' wide, making the total width of 
the structure 100', The structure is a reinforced 
goncrete slab paved with asphalt blocks. The work was 
started on July 12, 1929 and finished on Auguet 20, 
19351 accepted by the State on October 6, 1951. The 
cost of the completed structure was $54,942.07. 

Section 1. Lincoln Avenue from North Avenue 
to South Avenue, Garwood, e distance of 0.147 miles 
was paved with conerete 65' wide by 9" deep and craded 
to a width of 66', ‘The work was started on April 6, 
1931 and finished on August 1, 1931 and was accepted 
by the State on August 10, 1931. ‘The cost of this job 
was 925,216 +86. 

A slab culvert 115' long with a clear span of 
17" was beflt as part of the road job. It wae started 
on April 6, 1931 and finished on June 21, 1951 and ace 


Route 25 


septed by the State August 1, 1935, The total cost of 
thie was 07,491.04. 

Sections GA, 7A & 7Be Me Yo Se & We Ry Ry 
Bridge approaches at Oak Ridge and Beaver Lake. ‘The. 
length of this section 1s 0.564 miles longs It was 
paved with concrete 8" deep except over bad bottom where 
it wae increased to 10". These are short lencthe of 
pavement that were omitted from the completed portion 
of Route 23.5 

Sections 6A & 7A are at the new location of 
bridges over the My Ys Se & We Ry Ky at Cak Ridge and 
at Beaver Lake, Section 75 fe a short etretch near A 
that was covered with a temporary, because of the ini-+ 
tial subsidance of the heavy embankment during pree 
vious construction at this point. Grading operations 
started on Section 7A, February 25, 1951. It progressed 
@lowly, partly due to the construction of the bridge 
over the reliroad and partly due to the heavy traffic. 
The first pavement was laid July 15, 1951. Grading was 
started on Section 75 on July 18, 1951 and paving stear- 
ted on July 29, 1031, Paving on Sections 7A & 75 was 
completed August 24, 1031. ‘the work was completed on 
September 19, 1031. ‘The adjusted cost to the Spate was 
$41,187 400. 


Route S+25 Section 25. Burlington Bridge approach, 0.453 


ttles lonc, was paved with concrete 20' wide by 9" 
deep. This is a spur of Route 25 constructed as an ap~ 
proach to connect Route 86 to the Bristol Burlington 


Bridge over the Delaware River and ends at the oridge 
placa. It carried the bulk of the traffic crossing 
the bridge. ‘The work was sterted on July 31, 1950 end 
finished on May 2, 1931 and wae accepted by the State 
June 8, 1031. The cost of the finished work was $52, 
$52,564.03. A drainage canal was dug by the same con« 
tractor to extend the cities drainage system. This 
eoat the State 04,986.02. This work was accepted by 
the State on June 2, 1931. 

Route 2& Sestions 10 and 19, Enst Jersey Street~ 
Creve Street, Elisabeth, a diatance of 0.684 miles. 
Thia work consista of the construction of a viaduct, 
some of the spans being steel, others concrete, appro« 
ach £111 with retaining walle, the placing of granite 
block asphalt and bituminous conerete pavement end 
other incidental work plus three crossings of the Eli~ 
zabeth River. {he curb to curb width throughout 1s 
48,5', The work wes atarted on August 4, 1929 and 
was completed on July 9, 1930 and was accepted by the 
State on July 82, 1930. The final coat to the State 
was $766,000.24. 

Sectiona & & G» Connecting Link from eas« 
terly side of Jacobus Avenue, Kearney to westerly side 
of the Passaic River. The work 1s for the construction 
of conorete plers and. pler basea extending down to 
rook. The work was sterted on May 6, 1950 and was com+ 
pled on March 4, 1931 and was accepted by the State 
on March 10, 1932. Its cost was $1,479,224.36, 


Sections S and 6. Connecting Link, Fenders- 
Hackensack and Passaic Rivera. This work consisted of 
timber sheeting, cribbing and piling for the protection 
of these two bridges, ‘The work was started on January 
$, 1931 and finished on April 30, 1931. ‘he final cost 
was $64,037.70. ‘The work was accepted by the State on 
April 30, 1931. 

Section 82, Bdgar Road from Sood Avenue to 
Elisabeth City Line, A distance of 1.662 miles. The 
pavement is of double line reinforced concrete 10" thick 
except over culverts where it is increased to 12", ‘the 
width of the pavement varies from 40' to 60', The work 
was started on April 15, 1930 and was completed on May 
16, 1931 and was accepted ty the State on June 16, 1951. 
The final cost to the State was $261,355.90. The sane 
contractor algo built a bridge over Peach Orehard Brook 
and 2 culverte. ‘These wore started on May 1, 1950 and 
finished on August 15, 1930, and accepted on June 16, 
1931. ‘The cost of these were 012,427.90. 

Sections 3 and 46 Connecting Ling, Foundations 
and Embankment for ramp in the City of Jersey City and 
own of Kearney« The length of this project 1s 0.985 
miles and coneieats of 16 plers at 316' average apacings 
The work was started on April 22, 1930 and was completed 
on June 22, 1931 and accepted by the State on June 30, 
1931, he final cost of the job was ¥3,200,220.27. 

Section @+ Connecting Link, in City of Newark 
ie 0.390 miles long, 1a an earth embankment of 54,770 


cuble yards. ‘Thie was started on April 20, 1951 and fie~ 
nished on July 19, 1031, and accepted by the State at 
that time. The total cost to the State was §21,400«70.» 
Sectiona 20 and 20. Paving of side roads in 
the City of Elisabeth for a length of 0.795 miles. The 
pavement was of asphaltic conerete laid 2" deep on a 
6" concrete base, This work wae sterted on May 25, 1931 
and finished and was completed and accepted by the State 
on July 31, 1031. ‘the final cost was §50,977635. 
Sections GA, 6A & 43. Route 4«Rahway-Granbury 
Turnpike, Widening, a distance of 12,711 miles, ts a 
widening job from the Clover Leaf at Woodbridge to the 
Orenbury Turnpike, with a 10.5' conorete strip and a 8! 
rebuilt gravel shoulder on the southeasterly elde of the 
roady also the paving and curbing of the bridge approaches 
at the Port Reading Ratlroad and the Lehigh Valley Rail» 
road. The work was atarted on August 21, 1981 and was 
completed on November 21, 1931. Included in the con~ 
trect was the raising of some eunken elabs of existing 
concrete. The work was accepted by the State on Noe 
vember 24, 1931. Its cost was $170,365.51, Included 
in the contract were two 20! culvert extensions on 5A 
at Stations 40478 and 66407 and two 15! culvert exten- 
sions on Section 45 at Station 123460 and 209450, 
Section 2. This job consists of the construce 
tion of viaduct foundations on comerete piling, enbanke 
ment, and other incidental work. ‘he work starts from 
the Pennsylvania Railroad in Jersey City and runs to a 


curb to curb, a width of 60'. The pavement consisted of 
bituminous concrete 3" deep laid on a concrete base 6" 
@eep.e This job was the widening and repaving that pore 
tion of North Broad Street in the City of Elisabeth, 
waich is a part of State Highway Route #27. ‘the plans 
were made, the contract was let and the Engineering Sue 
pervision was done ty the City, with State Highway De« 
partment Inspection. The State Highway Commission set 
up a fixed allotment as its share of the cost. The cost 
of the entire job was $77,426.01. The State's allot} 
ment was $60,000.00. 


Route 5828 Section 1. Weston's mllis-Farmers Corner, a 


Route 29 


distance of 2,596 miles, starting on the existing road 
at Weeton's Willis, the alignment, to cut«off a sharp 
turn, is carried over a new right of way for 2500' and 
thence over the present road, reducing the curves, for 
5600' to a grade crossing of a single track service 
branch of the Raritan River Railroad. Prom thia point 
the road was carried over a new alingmont in order to a= 
void the numerous carp curves in the old read and to 


by-pass the congested area at Tenner's Corner, As a re~ 


sult, the amend contract was finished on December 21, 
1931 and was accepted by the State on December 29, 1931. . 
The cost was $166,89929, In addition the other work 
& underpasses were built for the accommodation of the 
clay pite. The cost of these was $16,754.72. These were 
also accepted with the road. 

Section 4s Nountainside to Somerset County 


Route 30 


Line, a distance of 4.327 miles wae paved with concrete 
30’ wide on the main line and widens to 40’ at intersec- 
tions, Ite depth te 0". The road was graded to 56! amt 
66' tn width. The work was aterted on September 9, 1929 
and finished on October 25, 1050. It was finally accep- 
ted on November 25, 1930 by the State. The total cost 
to the State was $451,403.41. It was finally ordered 
paid on Pebruary 28, 1931 when claims were settled. 
Section &. Clinton-Musconeteong River, a dis~ 
tance of 5.273 miles wes paved with concrete, 20' on 
the main section and widened at intersections to 56', 
Ite uniform depth ta 0". ‘The work was started on April 
@1, 1930 and was finished on November 16, 1031. ‘The 
cost of the road was $526,557.75. It was accepted by 
the State on November 17, 19314 In addition to the 
pavement one 72' bridge and § small bridges were built 
by the road contractors, The total final cost of these 
wee $50,303.45. These cridges were as follows: 


Station 742446 concrete arch 27' = $12,351.80 
° 778420 concrete sleb 18! 7,007.88 

- 824450 I beams & concrete slab 20,665.26 
etek zr * a? " 9,684.31 

* 864970 Concrete 10’ * ® 3,116,980 

® 896429 " slab 10! = 4,275.40 
Total $59,301.45 


Tho above seotion runs from the existing concrete pavee+ 


ment north of Clinton. It 16 bullt partiy over existing 


right of wey which has been widened to 80! and party 
over new right of way 60' in width and by-passes the 


main butlt up section of Glen Gardner and the Borough 
of Hamptons ‘The course of Spruce Run wea changed in 
order to secure euffictent room for the highwey through 
the Glen at Glen Gardner, | 
Route 30 Section 9. Musconetcong River-Ozxford, a distance 

of 6.963 miles was paved with concrete 20 wide by 9" 
deep except at intersections where the width was ine 
creased 56', the work wes started on April 26, 1920 and 
finished on August 24, 10316 This section extenda from 
the Musconeteong River to the top of Oxford Mountain, 
just east of the town proper, It ia practically all 
over new right of way, 90' in width, very little of the 
existing road being used, six bridges were included in 
this jobs ‘Two r&ilrond oroseinga on the De Le & We Re 
Ry have been eliminated under separate contracts. Tha 
concrete pavement ts 20! wide with 10' slag shoulders, 
except through the Borough of Washington where {t was 
widened to 56'. A tiaffie circle was added to this con- 
tract at its intersection of this Route with Route 2% 
in Washington, ‘The total cost of this workw eas 
$677,794.51, The pavement was a11 finished except that 
under the Ratiroad in Washington, This wae finished and 
accepted on March 1, 1962. Six bridges were built by 
snother contractor, they were all emall and their total 
coet wae $45, S41 5504 

Sections G& and 94 Bridge over the Musconetcong 
River, consisting of 3 spans each 3&.9' to this is added 
the roadway embankment and pavement, making the tatal 


length of the work 685'. Ite cost was paid by the State 
on November 10, 1931, $48,919.73. 

Route 31 Section 6. Cladstone-Bedminister, a diatance 
of 3.875 miles was paved with conerete to a width of 2ot 
and 9" deep and the shoulders wore paved with local bro«# 
ken stone. This work wae atarted on November 12, 1929 
end was completed on May 1, 1951 and was accepted by the 
State on May 16, 1031, The final cont of the road to the 
State was $345,552.47 ond the final adjusted cost of the 
bridges was $11,569.00 or the total of $354,901.47. ‘The 
work on the two bridges was completed on May 1, 1930, 

The total coat was given above, ‘he two bridges were box 
culverts 4' by @! having a length of 108 and 105! res« 
pectively. 

Section 3. A bridge was built over the Dy Le 
& We Re Se at Netoong, having « clear span of 46', It 
was of concrete I beam construction. fhe width of the 
roadway is 40' plus two 6! sidewalks, The total length 
of the structure ie 531. The work waa started on April 
20, 1951 and was finished on August 20, 1931. ‘The total 
cost to the State was (34,230.67. One half of which was 
paid by the D, Ly & We Re Re 

Route S831 Seotion 1, Culverts Lake-Hainesville, a dis« 
tance of 74266 miles wea paved with concrete 20' wide by 
9" deep. The width was increased to 40' at intersections. 
The work was started on October 14, 1929 and was finished 
on dune 12, 1931. It was accepted by the State on June 
22, 1931. The fine] cost of the pavement was $599,320.54. 


Route 34 


Tnoluded in this contract were 7 bridges; these wor all 
acoepted with the road on June 22, 1931. The finished 
cost of these 7 bridges was $69,752.17. This work aterts 
at the end of the old concrete pavement at the south end 
ef Culver's Lake and runs northerly to Hatnesville. The 
new elignment follows the old road through Culver's Gap 
to Kittatinny Leke and from there, the line rune northerly 
over the mountain following the general line of the old 
turnpike. The new line connects with the present maca« 
dam road from Layton to the bridge over the Delaware River 
at Milford, Pas, thas saving a distance of 1,5 miles over 
the old route. The aise of the task may be had from the 
fact that the grading alone cost over $140,000.00. 
Seotion 2, Holméel-Colt's Neck, a distance of 
4.10 wiles was paved with concrete 201 wide by 9" deep exe 
cept at intersections and drainage points where it was 
widened from to a width of from SOt to S04, The work wae 
started on May 15, 1950 and finished.on May 25, 10316 It 
was accepted by the State Jone 2, 1951. The contractor 
aleo ballt four bridges that were needed on this fobs The 
work was accepted by the State on June 2, 1001, The 
total final cost was $206,125.75. Three bridges were 
pullt over Big frock, Yellow Brook ani Mine Brook at a to- 
tal cost of $40,407.27. These were accepted with the road. 
Section 3. Colt's Neck to Route 35, a distance 
of 4.563 miles was paved with concrete 20' wide by 9" deep 
widen at intersectiona to 50' the whole finished with gra« 
vel shoulders each 15' wide. The construction was started 
on July 19, 1930 and completed on July 9, 1051. It was 


Route 39 


Route 40 


aecepted by the State on July 20, 1931, Ite cost was 
$246,154.10. This wes a difficult section to work on due 
to the fact that 3 miles of 1¢ wae through woolsa and. 
also due to the surface water encountered. The roadway 
wae built SO' wide with « 26' ateip of concrete, flanked 
by too 16' gravel shoulders. 4¢ both ends ami at the 
Asbury Avenue intersection, extra width was provided for 
safety s 

Section. Ss Indian Mills-Great Swamp, a dig« 
tanes of 6,193 milee was paved with conerete 20' wide by 
&" and 10" inehes deep. The work wae started on August 
20, 1029 and finiehed Septexber 25, 1980 and accepted by 
the State November 17, 1950 but owing to a mumber claims 
filed, the amount due wae not certified for payment until 
Maveh 17, 19G1, When the whole asount of $527,600.15 was 
certified to the Comptroller. 

Seobion S» Red Lion to Duldtown-FPouw Mlle Road 
a dlatence of 7.903 miles was paved with concrete 20' wide 
by 8" deep, This work wos etarted on March 6, 1051 and 
completed December 14, 1031 and accepted by the State on 
December 29, 1931. The cost of the finished work was 
G301,781.52. Two amall bridges were bullt at Stations 
1196 and 1201445, ‘This section covers the construction 
of a concrete highway from Ned Lion to the BuddtowePour 
Milo Road. A treffiec oircle located at the intersection 
of Reute §40 and Route £390 protects against traffic cros- 
sing from Bordentown to the White Horse Pike. 

Section 6. Is another portion of the new hithe 
way from the Delaware River bridge to the seashore points 


Ite length fe 7.107 miles end will when completed form en 
important link in this through Lines 4t the present time 
1t 4a 87.43% completed. 

Route S41 Section l» Hilton Road to Tings Highway, a dle«# 
tance of 4.64 miles was paved with concrete SO! and Sa’ 
wide by 9" deep. The work was started on July 3, 1929 and 
wae finally completed on July 20, 1031. The total cost 
of the work to the State was §0667,790.15. The cost of this 

$OC7, 700.15. The work was accepted by the State 

on Cotobver 7, 1951+ 

Seotion lefty Paluyra Bridge Plaza, a distence 
of 14107 miles. The geotion covers the construction of a 
concrets pavesent from Hiiton Road to Kings Mighway, ox« 
cept for four gaps left unpaved due to snticipated settie~ 

ments This has een made ond the deferred peving will be 

done under contract. Route 8841, Section 1l-p given along 
with Eoute 35, Seetion 1. 

Seotion leis Taleowra Pridge Plage to Hilton 
Road, a distance of 1,207 miles was paved with conorete. 
Thies was paved to various widths in order to complete the 
works ‘Those widths were 30', 50’ and S6t, the uniform 
depth was @", This 1s the firet section of the highway 
leading from the Tecony-Paluyra bridge to the Mhite Horse 
Pike at Berlin. It wlll carry the traffic from Pennsyle 
vehia across the Palmyra Sridge to ol] points tn flew 
Jeraoy, The fine) cost wos (104,772.82. This seotion was 
built as ea cut-off, by«pessing the built up section of 


Palmayrs « 
Section 4. Cooper Foadhite Horse Pike, & 
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length of 44111 miles was paved with concrete to the fol+ 
lowing widtha vin. 20', 30', 36' and 40' and a uniform 
depth of 9", ‘This is the last section linking the Palmyra 
Bridge to the White Boree Pike at Berlin, this job a 
traffic e¢ircle was constructed for the purpose of distri« 
buting the traffic destined for Camden, Derlin and points 
north and south of the main route. At the connection of 
thie route with Route 435, a one-way cross over and ramp 
connection to Route 435 and other connecting roads was 
tullt. The work wae started on September 29, 1050 and 
finished on 4ugust 14, 1981 and accepted by the State. 
The completed cost wes $284,087.71. A dridge was built 
over the White Borge Pike and was bublt by a separate con 
tractor. This consisted ef @,10' and one 46' span with 
he approaches giving a total length of 76'. The atructure 
conslated gonorete enoased girders, the width of the roade 
wey is 20' with two sidewalks each 1456', The work was 
started on May ¢, 1931 end finished on July 50, 1051 and 
accepted by the State on August 24, 1931, Ite final cost 
to the State was 922,950.45, 

Section 6. Gloucester County Line to Weymouth, 
a distance of 6.067 miles was paved with concrete 20' and 
30! and 40° wide by 6° deep. ‘The work waa started on 
January 26, 19031 end finished on September 10, 1031 and 
aocepted by the State October 14, 1031, Its completed cost 
wae $476,044.14, ‘This section from the Gloucester County 
Line to Weymouth covers what 18 known as the Black Uorse 
Pike. This 1a o portion of the relief route for the White 
Horse Pike, from Camien to “tlantic “Aty and other shore 
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points. A byidge was built over Nospitality branch having 
a two span concrete slab top of 46' and a roadway of 56%» 
The cost of this structure was $20,726.93. It was completed 
on December 7, 1931. A bridge was built over the Atlantic 
Clty Ratlroad at Polsom having a totel length of 145%. ‘The 
atructure was I beame encased in oonerete and was composed 
of two spans of 24', two of 23! and one of S7'. ‘The width 
of the roadway 19 66' plus two 6" sidewalks. ‘The total cost 
of the structure is $46,910.23. One half of this ta the 
State's ahars. Two amall bridces wore built by the road 
contractor's 7 

Section 6. Great Ege Harbor River Bridge, having 
@ clear span of two 38' sections and a roadway width of 
56', wae built of concrete encased I beams plus concrete 
approach slabe giving a total length of 77's Thie work Yas 
started on May 5, 1951 and finished on October 21, 1931. 
‘The final coat to the State $29,424.64, It was accepted by 
the ftate on 

Section 5. Two amall culverts were built over 
thia section, one ower Indian Branch composed of two 6' 
apans and « rondwey width of &6' was started on March @, 
1931 and finished on April 24, 1081 at a cost of $2,714. 
The other over Hubbards Grock of the same dimensions was 
etarted on Maroh 9, 1931 and finiehed April @, 1931. Ite 
cost was $3,342,604, 

Section 6. A bridge was tullt over Little Mi121 
Stream consisting of two 17' spans covered with a concrete 
slab giving a roadway 66' wide. The total length of the 


project wes S9', The work was started on March 25, 1931 
and finiehed on October 21, 10G1. Ite fine] cost was 
$10,901.00. Another bridge on the same seotion was butlt 
over Big Ditch on the same sige. The cost wae $10,080.50, 
This was finished on October 20, 1031. Also ons over Babe 
~cock's Creek of the same size was started on May 16, 1931 
and finiehed on October 20, 1031, Ite cost to the State 
was $11,502.00. A double box culvert was aleo built on the 
same sections It consiated of two 5! spans giving a road+ 
way width of £6', Its cost was §2, 767.44. Thie was fint« 
ahed on October 20, 1051. 

Routes 47 Seotion 4. Gridge over Reading Ratiroad at Tune 
kahoo consiste of 6 spans vix» 1 span 51.00 and 4 spans 
29.06 each making the overall lencth of the structure 226', 
The work wes started on July 21, 1950 and was finished on 
December 11, 1950 and accepted Deoem or 22, 19304 Final 
acceptance by the State January 16, 1031. Total final 
coet was 945,023.51. 

Seotions 1A & 2A. Hesstow to Bunters M111, 

gepe only of 44795 miles was paved with concrete 201 wide 
by 8" deep. “he work was started on March 20, 1931 and was 
finiehed om July 15, 1031, It was accepted by the State 
on Auguet S, 1951. The final cost of the Job waa $142,509.88, 
The paving of this section provides a herd surface via 
Tuckahoe between Pennsgrove and all the shore points on 
to Cape Hay County, 

| Seotion SA, Hunters M11] to Head of River, a 
distence of 3.56 miles was paved with concrete 20! wide 


Reute 48 


by 8" deep, “hie work was started on April 7, 1031 and 
finished and accepted by the State August 3, 1951. Ite 
coat $107, 641.335 | 

Seotion 24, MeKee City-Tilton Koad, a distance 
of 46701 miles was paved with concrete 80' wide by 8” 
deep. The work was started January 87, 1051 and finished 
on July 25, 1901 end was accepted by the State on August 
10, 1051. Its total cost was $105,680.15. ‘This improvemnt 
consisted of the construction of an additional 20° conerete 
pavement built parallel to the existing 2O' warrenite pavee 
ment, providing ad ouble roadway throughout tts length wi th 
a 20! pravel strip between pavements. Thia le the first 
double roadway, providing a separation of traffic in South 
Jorvesy « 


Route +49 Seotion Se Goshen~ Sluice creek, a distance of 


2.50 miles waa paved with concrete gO! wide by 6" deaps 
This work was done by “rigon Labor eperating from the Frie 
eon Fara at Leesville, The work was started on Ostober 24, 
1950 and finished on August 4, 1931 and acvepted br the 

the State on August 24, 1931. Ite cont was $106,412s10.5 


Assets 
Pinal Balance for unpaid Coms December 51, 19350 
$ 17,973 ,866,07 


Federal Aid 1,254, 505.646 
Bridge & Tumnel Comission 2,200,000400 
Interest to Doo. 31, 1930 $03,178.39 
Interest to Deo. 31, 1931 
Undistributed Material | 150, 063403 
Due from Sinking Mund 2,555,206 409 
Plant & Equipment conta op 280679 
$ 27,205,374«80 
Contracts = Roads $ 8, 995,087,90 
Contracts + Bridges 6, 676,818.00 
County Keimbursenent 300 p00 «00 
Purchase of Right of Vay 6,051, 6386.15 
Detoura - Rounds ' 12,540.59 
Treeplanting & Roadaide Beau, 423 «15 
Balance for 1931 Program 
Allédment to Counties Main. 637 , 570.57 
Allotment to ° Cons te 
Allotment to _ Reserve 788 605 695 


Alld& ment to Twef. Construction 937,571.88 
Allotment to Twap., Maintenance 161,446.79 
Allotment to Reconstruction 


Right of Way 6, 9514618 
Allotment to Purchase of Phant 


& equipment 105,047.46 


December 51, 1931 


$ 16,070, 686,79 
4,055,770 .58 


2 ,200,000400 


3015176239 
146,661.55 
1» 666 808.09 


@ 27,134, 484.68 


$ 4,175,834.70 
9,373,003 .67 
264,527 456 
8,078, 880.04 
3,741.28 
2,385.00 
540,000,00 
737 y908 687 
263,149.04 
416,956.62 
1,330,301.44 
251,721.63 


6, 951018 


109,519.08 


Allotment to Maintenance 


of State Highway é BS 940.74 €¢ 386,660.46 
Allotment to Scergency Relioft 70,006.00 
Allotment to Pessaic County, ? 

Paterson & Hamburg Turnpike 59, 066,40 

State Aid Approprietion 

Chape 3065, Pe Le 19le 35,409.20 Sh, 400 «20 
Surplus invested Plant & Equip. 671,990.70 875, 451627 
Appropriations, Board of Com-~ 

meres and Navigation 90,000.00 


Balance avaliable 


stg an & yy 
mae Role : 


} 27,208,274.50 @ 27,184,404,68 


Analysis of Lelence Availapze: 

State Highway Sys ten $ 663,004.48 $ 416,496.17 

Motor Vehicle Pond Reserva ath ae0 2 SO 
¢ 686,605.17 $ 418,426.27 
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Route 1 Section 15C. Alpine to Point Lookout cut-off, 
a distance of 196 (1.96) miles, was paved with concrete 
on the west side of the existing concrete pavement from 
Alpine Ferry Road to Point Lookout Cut-off. ‘This pave- 
ment was 10' wide by 8" deep and was backed by a gravel 
shoulder 5' wide. This was a county reimbursement job, 
and though finished on December 15, 1931 was not accap- 
ted by the State until January 5, 1932. Its cost was 
$39,779.58. 

Routes 1, 4: & 6 Section 6. Christies Lane to George Washing- 
ton Bridge Plaza in the Borough of Fort Lee; a distance 
of 0.978 miles. The widths paved from 20! to 340' and to 
a depth of 10". This outstanding project is located at 
the westerly terminus of the bridge. It consists of a 
very elaborate system of roadways and ramps separating 
the various State Highways and the local streets in the 
Borough of Fort Lee providing complete elimination of 
interference between through bridge traffic and local 
traffic. The work was started on September 5, 1930 and 
included the complete grading and paving of the plaza, 
constructing a viaduct 500' in length and also the con- 


Struction of 6 over~-passes and 6 underpasses structures. 
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These were; 

Overpass bridges: Main Street, Jones Road, 
County Road, Route 4 East Bound (Viaduct) & Public Ser- 
vice Rallway. 
Underpass structures; Fletcher Avenue (3 bridges) Lin- 
wood Avenue, Center Avenue and Lemoine Avenue. The work 
was accepted by the State on January 26, 1932. The total 
cost of the road was $1,063,222.72. That of the nine 
bridges was $754,315.44. 

Cut-off. Borough of Alpine, Sylvan Boulevard 
Point Lookout to bypass through traffic from Point Look+ 
out Section of Route 1. “his road was improved by the 
County of Bergen and it was later taken over and paid for 
by the State. The improvement was started on May 25, 1931 
and was completed on April 12, 1932 and was accepted by 
the State on June 7, 1952. Its cost was $181,809.50, 

Section 7. Fort Lee, Myrtle Avenue, Palisade 
Avenue, Englewood Cliffs, a distance of 2,154 miles. A 
greater part of the work required by the contract for the 
construction of this work was completed in 1931. Unavoid- 
able delays postponed its completion until June 30, 1932 
and it was accepted by the State on July 18, 1932, Its 
final cost was #326,774.86. This section forms a por~ 
tion of the north and south approaches along the Hudson 
River to the George Washington Bridge, 

Section 6. Fletcher Avenue to Lemoine Avenue, 
a distance of 0.678 miles was paved with concrete of vabi- 
able widths and a uniform depth of 10", The work was 
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started on March 19, 1931 and completed on September 25, © 
1952, It was accepted by the State on October 3, 1932. 
The final cost to the State of the revised contract was 
$265,064.97. 

Two bridges, one over the Public Service Rail« 
way, having a clear span of iwo 33' sections with a 56? 
roadway and two 6' sidewalks. This was finished and ac- 
cepted on October 3, 1932. Its final cost was $33,995.45. 

The other one over Lemoine Avenue with a 49! 
span $17,944.49. Both of these bridges were accepted by 
the State on October 3, 1932. 

Section 1. Bridge over Route 5 and Columbia 
Avenue consists of 7 spans giving 326! overall length 
with a roadway 50' wide and two 6' sidewalks. The work 
was started on May 5, 1931 and was finished on December 
14, 1931. Its final adjusted cost was $108,720.85. It 
was accepted by the State on January 11, 1932. From Route 
6 to Route 5, this section having a length of 1414 miles 
was paved with concrete 30' wide by 9" deep. This is a 
section over a new right of way from Fort Lee Borough to 
Palisade Park and was completed in 1931 except for the 
items of top solinig, fertilizing and seeding. The paving 
and shoulders were completed December 30, 1931 and opened 
to traffic on January 15, 1932. The landscape work was 
finished on May 31, 1932 and was accepted by the State on 
June 14, 1932. The completed cost was $142,187.26. 

Section 6. Overpass at Route 4, Paramus, con- 


sists of two spans, ove of 45.19', the other of 48,27! 


over Route 4 with a roadway 68' wide separated by a 3! 
island plus 2 sidewalks each 6' wide. The work was star~ 
ted om July 15, 1931, was completed and accepted by the 
State on April 26, 1932, The final cost to the State was 
$55,098.75. } 
Section 6. Two bridges were built by one con 
tractor, one over Central Avenue having a clear span of 
52! with a roadway 60! wide plus 2 sidewalks each ‘6' wide, 
The total length of the structure was 57'. The work was 
started on September 21, 1931 and accepted by the State 
on March 31, 1932. Its cost was $32,836.43, The other 
over Terrace Avenue has 2 spans of 70' and a roadway 34! 
wide plus 2 sidewalks of et aon The total length of 
the structure is 154', This work was started on Septem- 
ber 29, 1931 and was accepted ty the State on March 31, 
1932. The final cost of this to the State was $54,660.02. 
Two more bridges were built on Route 2, the 
first at Essex Street has a clear span of 72! and con- 
sists of concrete encased girders giving a clear road 
way mf 40' plus two 6' sidwalks. The to-tal length is 
78', The work on this was started on October 21, 1931. 
It was finished on September 20, 1932 and accepted by 
the State on October 3, 1932. Its final cost was 
$57,438.82. The other ws over Passaic Street having a 
clear span of 48' with a roadway of 50' plus two 6! side- 
walks overall length 55’. This ws started September 9, 
1931 and finished April 14, 1932 and accepted by the State 
October S$, 1951. Its MZ cost was $34,202.39, 


Route 2 
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Section 6. A bridge was built of encased 
through plate girders having a clear span of 93! over 
the tracks of the Hudson River Traction Company and 
Pleasant Avenue. The width of its roadway was 50! plus 
&-6' sidewalks. The total length of the project is 
101'. The work was started on April 7, 1932 and was 
finished by another contractor on September 15, 1932. 
The cost was $49,756.08. 

Another bridge was built on this section at 
Station 30445. It is of encased I beam construction 
and consists of two 60! spans, with a roadway 40' wide, 
plus two 6! sidewalks. Total length of the structure 
is 152'. The work was started on July 13, 1931, and 
completed on April 14, 1932. ‘The adjusted contract 
price was $42,908.78. ‘This is an overpass of the boule« 
vard. 

Another underpass was built on this section 
over Fairview Avenue. It was of concrete encased gire 
ders and floor beams. Its clear span is 96's; the road~ 
way is 50' wide plus two 6! sidéwalks. ‘The total length 
of this structure plus concrete approach slab 1s 103’, 
The work was started on November 4, 1931 and finished on 
August 8, 1932. It was accepted by the State on August 


28, 1952. Its finished cost to the State was $41,364.54. 


Section 1A. Route #1 to Secaucus, a distance 
of 1.583 miles, was paved with concrete to the following 
widths viz. 40', 50' and 56' and a untform depth of 9", 


This work extends from Route #1 to a point just west of 


Route 4 


of the Paterson Plank Road in Secaucus. ‘The work was 
started on May 1, 1951 and completed July 28, 1932. 
The finished work was accepted by the State August 15, 
19352, ‘he cost of the road work was $269,600.42. A 
bridge was built over Penhorn Creek on this job having 
@ clear span of 27' with a roadway width of 50' plus 
two 6! sidewalks. This work was started on June 1, 
1951 and finished December 14, 1951. It was accepted 
by the State on August 15, 1932. The cost of the fine 
ished structure was $52,081.99. 

Seetion 2C. Paterson Plank Road, Secaucus, 
& length of 345' was paved with bituminous conerete in 
order to complete the work to the bridge over the Hack~ 
ensack River. The work was completed and accepted by 
the State November 7, 1932, The finished cost was 
$6,125.20. 

Section 2. Erie R.R., Allwood Station to Hep- 
bgurn Road, a distance of 0.612 miles was paved with 


' conerete to the full width of the roadway that is from 


56' to 76? and a depth of 9" with conerete. The en-« 
tire width of 100! was graded. ‘The work was started 
on July 18, 1951 and was completed on May 23, 1932 and 
accepted by the State May 31, 1932. Its cost was 
$118,217.61. 

Section 3. Five bridges were built on this 
section, the first was the River Road overpass of concrete 
encaked girders and having a clear span of 52' with a 70! 
roadway and two 6' sidewalks. Its total length was 56', 
Its cost $86,879.85. The second 2750! beyond, under 


Route 4 


Garrison Avenue, was of concrete encased girders, its 
span was 101! (odlieine ab curb lines). The width of 

the roadway is 36' plus two 6' sidewalks. The total 
length of the structure is 104', Its cost $32,682.55. 
The third is the Queen Avenue Road overpass 2000! beyond, 
It is a concrete encased I beam structure having a clear 
span of 53', a roadway of 65' wide plus two 6! side« 
walls. Its total length is 56' and its final cost was 
$357,167.70. The fourth, the Margaret Street Underpass, 


-having a clear span of 86", a roadway width of SO! 


plus two 6' sidewalks wine an overall length of 91', 
The work on this was sterted March 20, 1931, and finished 
on January 1952. This was accepted by the State on 
January 26, 1932. Its cost was $27,183.30. The fifth 
and last was built as an overpass across Lafayette Ave« 
nue. It has @ clear span of 54', Its roadway con- 
sists of two 40' roads plus a S' center isle and finished 
with two 6' sidewalks. The work was started on March 
£0, 1951 and finished in January 1932 and accepted with 
the others on January 26, 1932. Its finished cost was 
$71,658.75. ‘these several amounts were adjusted so that 

the total paid by the State on these contracts was 
$256,460.01. 

Section 7, Passaic River Bridge and approaches. 

The bridge work was started on September 23, 1930 and 
was finished on January 14, 1932. The main work was 
finished on December 235, 1931. ‘The pavement was of cone 
crete of various widths to fill in the vacant spaces in 
the paving. The depth of the concrete as laid is 9", 


As the road and bridge contractor was one, there was no 
interference between the road and bridge work. The cost 
of the bridge work was $391,126.92. The two Jobs were 
treated as one and were so managed. The road and bridge 
were accepted as one by the State on January 11, 1932. 
Section 4. Arcola to Hackensack River, a dis« 
tance of 4.147 miles lies on the main Highway to the 
George Washington Bridge, This section begins at the 
easterly end of the traffic circle at Arcola and extends 
over new right of way through the Borough of Paramus, 
passing over Saddle River and Spout Brook, under Route 
#2 by grade separation, under Fairview Avenue, crossing 
Spring Valley Road at grade, over VanSaun Mill Brook in 
the Borough of Riveredge, where there are three grade 
crossings with intersecting streets, then over Coles 
Brook, Kinderkamack Road Relocation and the Brie Rail- 
road to underpass Tackensack Avenue by grade separation, 
ending at the westerly bank of the Hackensack River. 
The graded width of the highway is 100! Slopes being 
outside of this limit. The conerete pavement is 40! 
in width, except at Arcola, Route 2 Separation and from 
VanSaun Mill Brook to the Hackensack River where the 
width is 70', Stone shoulders and sidewalks areas are 
each 15' wide on both sides of the pavement. Kinderkamack 
Road Relocation is graded 66' in width, with slopes out} 
side of this limit. Concrete pavement is 30! wide, laid 
off center, permitting a ten foot stone shoulder on the 


easterly side and 13 sidewalk areas on both sides, 


The work was started on September 8, 1930 andwas fin+ 
ally completed on January 6, 1932 and accepted by the 
State January 26, 1952. Its final cost was $700,072.90, 

$ Bridges were included/in this contract Viz 
Sprout Brook-20' clear span-70' roadway-12! sidewalk 
$12,986.79, Coles Brook-34' clear span=40! roadway=10! 
sidewalk $7,535.75, and VanSaun Mill Brook-15' clear 
span-95.53' roadway $13,048.26 making a total of 
$33,568.80. These (were accepted by the State on Janu- 
ary 26, 1932. . 

Section 3 Viaduct over Dean Street, Northern 
R«R. of N. J. and Hesse Place, Owing to the crossing 
of ldid out streets in addition to the railroad this 
series of spans were necessary viz. 1<47', 3-52! » 1621 
and 1<75' making the total length of the prgect 361', 
The width of the roadway is 70' pjus 2-6! sidewalks. 

The structure was of conerets encased girders and Ibeams 
The Work was started on May 18, 1931 and finished and 
accepted by the State on March 1, 1932. ‘The final cost 
of the work was $212,659.11. 

Ocean City-Somers Foint Bridge. This pro- 
ject has a total length of 3'707' composed of concrete 
pile trestle, girder spans and single leaf bascule draw, 
150-20! spans, 8 of 65', 2 of 57' and one 50! draw epan. 
The roadway is 40' wide. There are no sidewalks on the 
bridge. The work was started on April 22, 1931 and com 
pleted on July 26, 1932. The accepted cost was $1,040,117.81. 
This bridge connects Ocean City and Somers Point and crosses 


Rainbow Thorofare, Elbow Thorofare and Ship Channel. 
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Section 3. Jones Road Underpass consists of 
two encased girders and floor beams yielding a full span 
of 150', The width of the roadway is 30' plus two 6! 
sidewalks. The total length of the project is 161'. The 
work was started on July 10, 1951 and finished on May 26, 
1932. Its finished cost was $57,578.45. 

Section 3. Hackensack River, Fort Lee, a dis- 
tance of 4.505 miles, was paved with conerete 40', 55', 
65' and 70' wide by 10° deep. The work was strted on 
September 22, 1950 and was completed on August 19, 1932, 

| Two bridges were included in this contract, 
one over Drainage Canal, the other over a brook west of 
Jones Road, also two culverts were all included in the 
road contract. The total cost of the work to the State 
was §1,668,465.88, It was accepted by the State on Au- 
gust 22, 1932. The cost of the two bridges and two cul+ 
verts included was W57,265.72. 

Section 3. Viaduct over West Shore R. R,, 
Palisade Avenue and “indsor Road. Work was started on 
this job by the low bidder but as he failed to push the 
job properly, his bondmen were notified and took over the 
work which they finished on April 19, 1932. The work 
was accepted by the State June 7, 1932. The cost was 
$144,719.01. But owing to the number of claims filed, 
the final payment was delayed. 

Sections 2A & 3A & 1D. Abbot Avenue, Christie 
Lane and Grand Avenue, a distance of 1.433 miles. ‘This 
project extends from Abbott Avenue to Christie Lane and 


ineludes the Grand Avenue grade weparation (paving con~ 
tract) Boroughs of Ridgefield, Palisades Park and Fort 
Lee. Me grading for this project was completed under 
previous contracts. This contract is simply the fin- 
ishing of the work started in previous years. “nis con- 
tract was started on August 15, 1931. It was rapidly 
pushed in order to afford the early use of the highway 
in conjumetion with the George Washington Bridge Approach. 
An added feature of this work was the construction of 
concrete traffic markers separating the several traf- 
fic lends. Hach marker is 6" wide and 3/4 of an inch 
think built of white cement and poured with the slab. 
Toe pavement is of concrete carried to the full width 
ef the roadway, which varies from 40' to 60! in width 
end a depth of 10", ‘he work was completed on Decem~ 
ber 22, 1981. The total cost of the work was 
$206,162.05. It was accepted in January 19524 
Old Route 6 Section 19. Connection to Park Avenue, a 

a@istance of 0.185 miles. This work starts froma 
point north of Sumer Street and ends at Park Avenue 
in the City of Woodbury. The pavement ia of concrete 
20' wide by 8" deep. ‘The work was started on October 
‘3, 1981 and completed on Novenber 21, 1931 but the 
final cleaning was not finished until January 15, 19326 
The work was accepted by the State on February 9, 1952. 
The total cost was $7,576,355. 

Section 10 & 2. Sylvan Avenue and Columbia 
Avenue, a distance of 1.hO7 miles. This project, 
placed under contract in 1950, is in two sections. 
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Section 10 includes that portion of Sylvan 
Avenue, Borough of Little Ferry, extending from Li- 
verty Street to Bergen Turnpike. Section 2 extends 
from Harriett Avenue to Brinkerhoff Avenue in the 
Borough of Palisades Park. Work on Section 1° involved 
the construction of a 9" concrete pavement of various 
widths. The work was started on July 24, 1950 an@ 
finally completed on December 12, 1951 but was not ace 
cepted by the State until March 1, 1952 due to settling 
of claims. ‘The finished cost to the State was 
$374,354.54. The important features of S¢etion 2 
are the depressed toadway from Harriet Avenue to Ruby 
Avenue confined by retaining walls and the building 
of bridges carrying Broad & Roff Avenues on the de~+ 
pression. A further cost was incurred on this work 
by the building of a retaining wall from Station 189 to 
Stathon 204469. This work was done by the road con+« 
tractor. This was finished and accepted by the State 
on March 1, 1982. The cost of this structure was 
$332,16b.086 ; 

Section 3. S.1. An overpass was built in 
Palisade Park over Route 5-1. This structure consisted 
ef concrete encased girders having a clear span of 56.5’. 
The roadway is ¢O' wide plus two 6! sidewalks. The 
total length of the structure is 62'. The work was 
started on March 30, 1931 and was completed on Sep- 
tember 23, 1931. The final cost was $46,228.81. This 
was finally accepted with the other work on this section. 


Route 8 


Route 10 


Section 7. Woodpecker Point to Hainesbury, 
a distance of 4,563 miles, was paved with concrete 20! 
wide by 9" deep. This section extends from Blairstown 
to Hainesbury. One of the greatest improvements on 
this line was that of the improvement of the alignment; 
about 80% of the new line has been located over new 
right of way with the result that an almost straight 
line has been established between these two villages. 
The work was started on July 16, 1931 and completed on 
June 2, 1952 and accepted by the State duly 5, 1932, 
94% of this contract was completed during 1931. The 
pavement over two newly constructed embankments being 
omitted in order to allow for further settlement to 
take place, but it was found in the spring of 1932, 
when level were taken, that only 1 and 4" was the maxi- 
mum settlement. The concrete pavement was completed in 
May and the work finished on June 2, 19352. It was ac- 
cepted by the State on July 5, 1932. The final cost 
of the work was $188,212.90, ‘Three bridges were built 
by the road contractors, vine: 
Concrete slab over Jacksonburg Creek $8,122.32 
Arch over Carhart Creek $8,275.00 
Bridge over Walnut Valley Creek $2 , 684.47 

Section 2. Passaic River to Roosevelt Ave-~ 
nue, a distance of 1.153 miles was paved with concrete 
50' wide, which was widened to 50' at certain points. 
The depth of the concrete was 9", The work was star- 


ted on July 20, 1931 and completed on June 3, 1932 and 


accepted by the State on July 5, 1932. ‘The total cost 


to the State was $144,586.75. eer contractor also 
contracted for three bridges; one over the Passaic River 
a concrete encased I beam structure of S, SS! sections. 
The width of the roadway is 50' plus two 6! sidewalks. 
The total length of the bridge is 108', ‘This work was 
started on August 7, 1931 and was finished on December 
31, 1931. ‘The second over Meadow Grook, an 8! culvert 
having a roadway width of 54! plus two 6! sidewalks: and 
having a total length of 10', ‘The third a bridge over 
Whippany River of concrete encased I beams having a 
Span of two 42.5! spans. The width of its roadway is 
50' plus two 6' sidewalks. The total length of this 
structure is 91', This was the last finished on May 
$1, 1932. The final cost of the three was $67,102.92. 
These were accepted by the State on July 5, 1932. 
Section 5. Whippany to 01d Route 5, a dis- 
tance of 3.835 miles, was paved with concrete 30! wide 
except at certain intersections and drainage spots where 
it was widened to 50', The uniform depth of the concrete 
was 9", The work on this job started on November 4, 
1951, and was carried on throughout the winter as the 
wet excavation quantity was found to greatly exceed that 
originally estimated. Where the wet excavation was re= 
moved the contractor backfilled to a depth of at least 
18" with a good bank run gravel, thus securing a better 
foundation. Much difficulty was experienced in placing 
undeedians in the ooze for a distance of 800',. ‘The 


paving was started at the west end of the pr¢ject on May 


14, 1932 and was completed on October 15, 1932 and ace 
cepted by the State on November 1, 1932. The total 
cost of the paving was $238,278.81. Two bridces were 
built by the road contractor at Melaperdis Brook and 
the other to cerry Parsippany Road over Route 10. 

That over Malapardis Brook has a clear Span of 22! | 
with a totel width of roadway of 74', Its cost was 
$6,837.48. ‘The other, the Parsippany Road Underpass, 
has a cleer span of 76' and is built of concrete encased 
girders and has a clear span of 76! with a rosdway of 
50! plus two 6! sidewalks making a total length of 83', 
Its cost was $32,161.93. These were accepted with 

the road on October 26, 1932, 

Route 8-24, Section 1. Elmora Avenue to Stuyvesant Ave- 
nue, a distance of 3.167 miles, was paved with con- 
crete 40' wide by 9" deep, plus a width of 64! at se- 
veral intersections. This work was ‘started on August 
24, 1931 and completed on October 26, 1932. “It was ace 
cepted by the State November 1, 1932. 4n extension of 
time was granted on this work owing to the installation 
of various utilities by the service companies and the 
Tewnship of Union. The total cost of the pavement wags ? 
$274,191.89. From this 1s deducted the amount due from 
the Township of Union tn the sum of $10,190.09. 
Leaving the State's share of the cost at $264,001.80. 
In addition to the paving a bridge was butlt by the 


road contractor over the west branch of the Elizabeth 


River. This, a slab structure having a clear span 


of 14° with a roadway width of 62' plus 2 sidewalks of 
lilt each. The total length of the structure was 17!, 
The work was started on September 23, 1931 and finished 
on January 15, 1932. The cost of the completed struc 
ture was $9,529.77. The work was accepted with the 
road on November 1, 1932, 

Route 25 Sections S$ and 6, Connecting Link, Jersey 
City, Kearny and Newark, superstructure for bridge 
over the Hackensack River and for bridge over the Pas- 
saic River. This work consisted in the manufacture, 
delivery and erection of steel superstructure for the 
bridge over the Hackensack River and for the bridge over 

the Passaic River, ‘This work was started on April 12, 
1951 and was completed on December 21, 1951 and accep- 
ted on December 22, 1931. All claims were not settled 
in time to werrant payment until February 9, 1932, 
The cost was $2,357.370.58. 

M. P. 56.7% Passaic River Bridge & Cylinder, 

The work of constructing a cylinder of sheet steel 
piling for the center piers protection was started on 
January 5, 1952 and was completed on February 29, 1952. 
The total cost of the work was $15,480.83. The work 
was accepted by the State March 3, 1932. 

Section 2. Connecting Link Jersey City Con- 
tract #42, a distance of 0,902 miles. This is the super~ 
structure of Steel trusses having a highway width of 
48.5' and 50' and a change around the ramp of two road- 
ways each 30', on the ramp, this width is 24'. ‘The 


tonnage of structural steel used was 21,500 lbs. and 
of steel castings, a tonnage of 745 lbs. The work 
was started on August 10, 1951 and completed and ac« 
cepted by the State on April 20, 1932. ‘The adjusted 
final amount paid by the State was $2,470,451.70. 

Sections 7, 7A & 8. Connecting Link Dia- 
gonal Route in the City of Newark, a distance of 
0.603 miles. This work consists of a series of piers 
as follows: 
11 at an average spacing of 290! on highway 
18 at an average spacing of 60! on Lookwood Avenue. 
The work was startedén February 4, 1931 and finished 
on December 21, 1931 and accepted by the State on 
December 22, 1951. The account was not settled un- 
til November 1, 1952 due to claims for extra. ‘The 
final cost of the work to the State was $668,262.02, 

Section 4A. Connecting Link, Kearny, a 
distance of 0.461 miles. This consists of steel 
tPusses with a highway width of 50' and around ramp 
two of 30’ on the ramp proper 24'. The work was 
started on July 6, 1931 and was finished and aceepted 
by the State on May 7, 1932. ‘The final adjusted cost 
to the State was ¥#1,618,376.48. 

Section 7A, Connecting Link, Newark Con- 
tract #50 Ramp embankment plus paving of Blanchard 
Street and Lockwood Street, a distance of 0.167 miles 


on ramps forming connections between Blanchard Street 


Street and Lockwood Street and the State Highway. The 
work was started on July 30, 1651 and finished and ac- 
cepted by the State on April 23, 1932. The cost of the 
work was $46,556.85. 3 

Section 88. Connecting Link Newark, Contract 
#68 Paving Foundry Street, a length of 0.186 miles. 
This was paved with sheet asphalt to a width of 36! on 
a concrete base the remainder was paved with hot mix 
on macadam. The work was started on May 9, 1932 and 
finished on June 28, 1952. The cost of the work was 
$12,243.13 and this included the formation of shoudlers 
as a part of this work, 

Sections 8 and SA. Connecting Link Newark, 
Contract #51, a length of 0.45 miles, was paved with 
granite block but work was suspended for over four mon= 
ths as a consequence the work was not finished during 
the year. 

Section 48 & 5. Connecting Link Kearny was 
built of steel trusses. The width of the roadway te~- 
tween curbs was 50', Around the ramp was laid in two 
strips of 30' each and on the ramp proper, the width 
was 24', The work was started on November 2, 1931 and 
finished and accepted by the State on May 21, 1952. 3 
The cost of the completed job was $1,121,354.22, 

Section 1, Paving Viaduct at Tonnele Circle 
Jersey City. This paving 1s 0.476 miles long and com- 
pletes the improvement at this point. The work was 
started on September 1, 1952 and finished and accepted 
by the State on October ¢, 1932. Its total cost was 


$38,615.04. 

Section 3. Westerly edge of Tonnele Circle 
to Hudson County Boulevard, a distance of 0.177 miles 
was paved with granite block 5" deep on a 1" sand mor- 
tar cushion, and is composed of two 28.5' roadways on 
existing foundation on the endanknent 478" of 5" gra« 
nite block and one 48.5! roadway on existing floor 
slab on the structure. The total cost was $23,748.15. 
The work was finished and accepted on October 12, 1932. 

Section 5A. The Ramp Connection to Jacobus 
Avenue, a distance of 0.186 miles was paved with bite 
uminous concrete 2" deep en a 6" macadam foundation, 
The width of the pavement was 24'3; this was backed with 
earth f11l shoulders 7' wide. ‘The work was started on 
August 29, 1932 and finished and accepted on October 
15, 1952. The total cost of the work was $7,110.96. 

Connecting Link, approach to Home for Dis- 
abled Soldiers at Menlo Park, a distance of 0.82 miles 
was paved with bituminous penetration macadam to a wid~ 
th of 20' and a depth of 6", This work was started on 
August 25, 1952 and finished on October 27, 1932 and 
accepted by the State on November 9, 1932. Its finish- 
ed cost was $12,794.43. 

Connecting Link, Sections 3 and 6, Ladders 
for Aviation Obstruction Lights in Jersey city, Town of 
Kearny and City of Newark. The work was started on Oc+ 


tober 4, 1932 and finished on November 20, 1932. The 


work was accepted by the State on November 29, 1932, 


The total cost was $1,890.00. A lighting system for 
Navigation and Aviation covering the elevated road struce 
ture for a distance of 3.619 miles was erected along the 
structure, the work was started on July 25, 1932 and 
finished and accepted by the State on December 10, 1932. 
The total cost of this work was $79,735.09. 

The painting of the superstructure for a dis- 
tance of 5.088 miles, between Tonnele Circle and the P, 
RR. through truss in Jersey City, this work was started 
on May 10, 19352 and completed on December 10, 1932. Its 
cost was $183,767.00. 

Route 26 Sections 1 and 2, Bridge over the Delaware and 
Raritan Canal, at Baker's Basins This is a single leaf 
bascule draw span having a clearance of 28.5'. The wid- 
the of the roadway is 40', The total length of the pro« 
ject is 462.82', The work was started on January 21, 1931 
and finished on March 28, 1932. The total cost of the 
work is $144,113.12. 

Sections 1A, 2B & 3A. Trenton-Monmouth Junc- 
tion Road, a distance of 10.795 miles 1s a pavement wi- 
Gening job. It consisted of widening the existing con~ 
crete pavement, starting from the circle at the Trenton 
end of the job and runns along the easterly side of the 
present pavement in a northeasterly direction to the Mon- 
mouth Junction Road. The width of this strip is 10.5? 
except where drainage conditions demand it, here it is 
widened to 15.65". The uniform depth of the concrete is 
9", This work was started on July 28, 1932 and was fi- 


‘oy mished on December 15, 1952. It was accepted by the 
\; State on December 20, 1952. The completed cost was 

i $169,400.79. 

Route 26 Section 1. Bridge over the Reritan River 


Re Re, 18 of encased I beams and is composed of 3 bents 
of two 31.5' and one 35! span. The roadway width is 
50! plus two 6' sidewalks. The total length of the 
structure is 115'. The work was started on January 
12, 1932 and accepted as finished by the State on Oc- 
tober 11, 1932. The total cost was $26,585.04, 50% 
of this total is paid by the ratlroad. 

Route S-28 Section 1A. Bridge over Weston's Mill 
Pond, is built of reinforced concrete arches of these 
the clear span consists of two 70! and one 76! arches, 
The width of the roadway is 50! plus two 6' sidewalks. 
The overall length of the structure is 229', The work 
was started on October 1, 1931 and was completed on 
September 9, 1932 and accepted by the State on Novem- 
ber 7, 1952. The total cost of the structure was 
$139,467.81 
| Section 2. Tanner's Corner-Rue's Lane, a 
distance of 1.785 miles was paved 30' wide by 9" deep 
with reinforced concrete. ‘The work was started on Nov- 
ember 4, 1931 and finished on July 18, 19352. The work 
was accepted by the State on July 18, 1932, The total 
cost to the State was $84,698.51. 

Route 29 Section 1A & 2B. Long Avenue, Union County 
Parkway, a distance of 2.229 miles was paved with con- 


i 


crete of various widths viz. 22', 30', 50' and 65! and 

a uniform depth of 9". Practically all items of this 
contract were completed during the year 1931 and the high- 
way was opened to traffic in December of that year. It 
was found necessary to delay a part of the topsoiling and 
seeding until 1952. Inother words, the work was all done 
but finishing; this was accomplished on August 10, 1932 
and accepted by the State on September 22, 1932. The 
final cost was $242,041.90 and the remaining amount due 
paid. 

Section 1. Viaduct over Le Ve Re Re and Lib- 
erty Street was built of encased girders and reinforced 
concrete I beams. This bridge consisted of nine 30!, 
one 77', one 47%, one 35', one 49! and one 29' spansy 
the width of the roadway is 50' plus two 6! sidewalks. 
The total length of the structure plus the approach slabs 
is 550'. The work was started on October 30, 1931, and 
finished and accepted by the State on July 18, 1932. 

Its total cost to the State was $126,219.57. 

Section 1B. Hillsdale Place, Elizabeth River, 
a distance 1,415 miles was paved with concrete to a width 
of 40! and 50! by 9" deep. The work was started on July 
22, 1952 and finished on November 3, 1932 and accepted 
by the State on November 20, 1952. One item of change 
was that of casting white concrete traffic markers inte« 
gral with the pavements. The grading had been completed 
previously. The completed cost of the work was $61,322.23. 


Route 30 


Route 31 


Section 9. Musconetcong River to Oxford, a 
distance of 6.963 miles, This section extends from the 
Musconetcong River to the top of Oxford Mountain just 
east of Oxford. It is fractically all over new right 
of way, 80' in width. Six bridges were constructed un« 
der this contract. Two railroad crossings on the D. L. 
& We Re R. have been eliminated under a spearate contract, 
The work of paving was started on April 28, 1930 and 
finished on February 16, 1932 and accepted by the State 
on March 1, 1932. The pavement of concrete was laid 20! 
wide by 9" deep except at street intersections where it 
is 56' wide plus the traffic circle in Washington Bor~ 
ough where this width is increased to 90!. ‘The cost of 
the work was $696,373.46, 

Section 9, Andover-Newton, a distance of 
$05 miles. This line extends from the northerlyline of 
Andover Borough to the southerly line of the town of New~ 
ton and was built under the County Reimbursement Act, 
Grading was started on this project on July 13, 1931 and 
was accepted by the State on May 24, 1932. The total 
cost to the State was $137,166.27. Four small bridges 
were included in this road contract. Their cost was 
$25,699.85. These were completed on December 17, 1931 
and accepted on January 4, 1932. 


Route $-31 Section 2. Ross Corner-Newton, a distance of 


3.865 miles was paved with concrete 20' wide by 9" deep. 
This work starte at the northeasterly line of the Town 
of Newton and runs northeasterly to a point about 1500! 


from Ross! Corner, the latter section being left for a 


Route 35 


Route 36 


future grade elimination over a branch of the Dy be & 
We Re Re A marked improvement was made in alignment, the 
new location being about 70% over new right of way. 
Work was started on the project on duly 22, 1931 and com~ 
pieted on July 7, 1952 and was accepted by the State 
July 18, 1932. The total cost of the paving to the State 
was $174,916.31. A conerete slab bridge of 10' clear span 
was built by the contractor and finished on June 1, 1932. 
Its cost was $3,309.97. 

Section 8. Bridge over Freehold and Jamesburg 
Re Re is an encased I beam structure composed of a series 
of spans as follows: vigze, one of 38,.75' plus two of 
54.5', yielding a total length 111.19'. The width of the 
roadway is 50' plus one 6! sidewalk. The work was atari 
on February &, 1932 and completed on July 14,.19%8. It 
was accepted on October 3, 1932. Its final cost was 
$27,126.62, ‘The State's share of the cost was $14,700.61. 

Section 1. Keyport-Keansburg, a distance of 
4.13 miles was paved with concrete 20! wide by gn deep, 
except at intersections where it was extended to 40! & 
50', The construction was started on October 6, 1931 md 
was finished am accepted on August 13, 1932. The work 
consisted of a 20' pavement plus 15! gravel shoulders on 
each side except at the separation of Route 35 and Route 
56, where the concrete is 30' wide for one way traffic and 
along the stone road where 25' of gravel surface was pro- 
vided on the right and 5' on the left to supplement the 


existing 20' concrete pavement. There were also five 


bridges built. The total cost of the pavement was 
$195,318.10. 

Section 1. There were 5 bridges built by the 
road contractor as follows: 
At Station 1040l--separation of Route 55 & 56, a 48' span 
costing, $20,161.24. At Station 1014#25--Flat Creek Wi- 
dening 30' span $4,552.37. At Station 1284+00--Kast Brook 
Widening, 12" span $2,816.05, At Station 151490--Indus= 
trial R. Re, 10' span $4,592.83. At Station 205+57-~ 
Waacknack Rest, 20' span $14,727.28. Making a total of 
$46,849.77. | 

Section 2. Keansburg-Atlentie Highlands, a 
distance of 5.28 miles. ‘This is the middle section of 
the north shore highway. which is a direct connection be~ 
tween Route 35 at Keyport and the Atlantic Highlends. 
This route serves as a feeder for all of the shore resorts 
in this section and at the same time diverts traffic from 
the more congested points. This section owing to the 
fact that 1t lies close to the shore and being mostly a 
new alignment had to be built for a geat portion of ite 
length over salt marshes. These were excavated tor emove 
the unstable muck and the space filled with good material 
to provide a solid road bed. Paving started on May 10, 
1932 and was finished on August 25, 1932. The finishing 
of shoulders etc. delayed the acceptance until December 
20, 1932. The cost of the work was $246,929.64. Two 
small bridges were built under this contract at Station 


272960 over Pewts Creek, span 30' $6,202.58 and at Sta- 


Route 37 


tion 526467.5 over Compton's Creek, span 30' $9,423.67. 
That at Station 272*60 had a clear span of 16". It was 
a slab structure having a clear roadway of 50' plus one 
6' sidewalk, Its total length was 18". ‘That at Station 
526467.5 was also a slab structure of two 14! Spans with 
the standard 50! roadway and two 6! sidewalks. Its to- 
tal length was 32', ‘The work was finished on March Sl, 
1932, 
Section 6. BYack Creek Bridge Approaches. 
This work consisted of constructing a new concrete bridge 
together with both appraoches to the bridge. The latter 
was built of 9" concrete pavement with improved shoulders, 
giving a graded width of 46', ‘The special feature of .the. 
work was the insistance that the fi11 material placed 
within the lake area, test not more than 10% of organic 
matter or loam. In addition the base for the improved 
shoulders was built of the broken concrete pavement re- 
moved from the old roadway. This length of the work 
was 0.255 miles and the widthvaried from 20! to 28t. ‘This 
work was finished on August 8, 1932 and accepted by the 
State on August 29, 1932, The final cost was $23,152.98. 
Section 6. A new bridge was built at this 
section, of the encased I beam type, having a clear 
Span of 40', The width of the roadway ts 46" plus two 
6’ sidewalks. The over-all length is 43.25',. Work on 
this job was started on January 15, 1952 and finished on 
July 21, 1932 and was accepted by the State on August 
29, 1952. Its final cost was $35,235.40. 


Route 38 - Section 2. Covers the construction of a con- 
crete highway from Kings Highway to the Mt. Laurel- 
Hainesport Road. Its length is 7.428 miles. The pave- 
ment is of concrete 20' wide except at road intersections 
and drainage points where it is widened to 56". Its 
uniform depth is 9". Work on this job was started on 
March 19, 1931 and was finished on June 4, 1932 and 
‘aecepted by the State on June 20, 1932. Its cost was 
$441,552.73. Four bridges were built on the section un- 
der separate contract. They were as follows; 

Station 54455 Concrete slab 20' span $11,094.70 


we Sdery Pe a 8,933.71 
" 273427 t "yer ® 11,041.09 
"862457 . w f3er* 14,928 417 
Meking a total cost of $45,998.17 


These were accepted by the State on April 12, 1932. An 
extra box culvert was built at Station 147410 and fin- 
ished on June 11, 1951. Some final finishing was re- 
wauired after the culvert was accepted. Its cost was 
$3,917.75. This was approved by the State on June 20, 
1932. | 

Route 40 Section 5. Red Lion-Buddtown Road, a distance 
of 7.8035 miles was paved with concrete 20! wide by 8" 
deep. The work was started on March 6, 19351 and was com~ 
pleted on December 18, 1931 and accepted by the State 
on December 29, 1951 but too late to be included in yearly 


Route 40 


expénditure of 1951, j>neluded in this contract /te.a 
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traffic circle located at the intersection of wouce 40 
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and Route 39. This contract forms a part of the highway 
carrying traffic from Camden, Medford and Red Lion to 
Lakehurst, Toms River and norther shore pointe. The 
total final cost ‘to the State was $383,796.24. ‘This 
bill was finallg passed by the State on Avril 12, 1932. 
In addition to the above the contractor built 2 bridges, 
one at Station 1196 over Friendship Creek of encased I 
beam having a clear span of 30' with a roadway 50' wide 
and a total length of 34! $11,194.33, The other over 
Feeder Canal at Station 1201450. This has a-clear span 
of 10', a roadway 50! wide. Total length of the strue- 
ture cost $4,162.20, making a total of the bridges on 
this job $15,356.53, 

Section 6, Buddtown to Ocean County Line, a 
distance of 7.167 miles was paved with concrete 20! wide 
by 8" deep and widened to 40' at intersections and drain« 
age points. Work on this section was started on May 7, 
1951 and completed on June 9, 1932 and accepted by the 
State on June 20, 1932. A widening was made at Upton . 
Station of the Pennsylvania railroad which was paid for 
by thd railroad. This contract includes 3 bridges as 


follows; 
Station 1593-90 Bisphan's M111 
1750450 Mt. Misery Brook i $29 ,269,22 
" 1858450 J. J. White Reserv. ) 


The total cost of the paving was $383,418.21. 


Route 42 


Section 6, a bridge was built over the Penn. 
Re Re at Upton Station, of encased I Beams forming a 
clear span of 421,41! sections and one 37.71! main 
span. The roadway is 50'. The over-all length is 141',. 
The work was started on February 17, 1932 and finished 
on Jume 25, 1952 and accepted by the State on August 
29, 1932. The cost was $32,705.66. 

Section 4. Medford-Red Lion Road, a distance 
of 3.599 miles. This section was built largely over a 
new alignment from one traffic circle to the other. 

The work was started on July 15, 1931 and was finished 
on May 24, 1952 and accepted by the State on May 31, 
1932. Its cost was $139,423.59. 

Three bridges were built on this job also one 
sattle pass was included in the road job. The cost was 
22,701.20, These finished with the road contract. 

Section 6. Weymouth-iicKee City, a distance 
of 9.845 miles was paved with conerete 20! to 30! wide 
end widened to 56' at intersections and drainage points 
end a uniform depth of 8 inches. 

The work was started on February 26, 1931 and 
was accepted by the State on December 1, 1931, but 
owing to disputed claims against the contractor, was 
not passed for final payment until February 9, 1932. 
The cost of the pavement was 601,742.53. ‘the adjusted 
cost of the three bridges and three culverts was 
$59,239.98. The pavement, bridges and culverts were 


all in one contract. The location of the vridges were 


Route 48 


as follows viz: 

Station 464454 Little Mill Stream 
: 541438 Big Ditch 
. 54 @ Babcock's Creek 

The three culverts were at Station 642410, 
547485 and 725415. — 

Section 5. A bridge was constructed by a 
separate man over Hospitality Branch; its span is com- 
posed of two 21' sections. The width of the roadway is 
66". The total length of the structure is 46'. The 
work was started on July 17, 1931 and was finished on 
December 7, 1931 and was accepted by the State on De~ 
cember 29, 1951. Owing to disputed claims against the 


contractor, the work was not paid for until February 1952. 


The final cost to the State was $21,837.38. 

Section 6A. Grade separation or underpass at 
Route 50 consists of a clear span of 240! sections 
having a roadway 20' wide plus two 6! sidewalks. The 
structure has an over~all length of 85'. The work was 
started on September 10, 1931 and was finished on Jan<- 
uary 21, 1932 and accepted by the State with the road on 
April 19, 1932. ‘The total leneth of the structure is 
0.569 miles. the final cost of the road was $136,989.23, 
That of the bridge was increased by reason of finding 
the use of piles necessary as a result, the cost was 
increased to $60,021.12. 

Section 26, Traffic Circle at the intersec~ 
tion of State Highway, Routes 48 and 46, was found to 
be necessary to better control the traffic problem at 


Resume 


this point as shown by the number of accidents at this 
point. This traffic Circle is only 85' inside diameter 
and was built within the limits of the existing inter+ 
section, thus requiring very little change to existing 
properties. The work consisted of an 8" concrete pave- 
ment having a width of from 40' to 56'. The work was 
started on October 30, 1951 and was completed on May 14, 
1932 and accepted by the State on May 16, 1952. Its 
finished cost was $22,592.90. 


During 1932 construction work on the State 
Highway system was in progress on 185.016 miles of vari- 
our types of highway paving, 100 stream bridges, cul 
verts, otce, 34 railroad gerade separations and 53 high- 
way grade separations, the total value of work performed 
in 1932 being $16,124,287.06. A summary of the work 
performed in 1952 on | 
53.49 miles of highway paving, 61 stream bridges, cul- 
verts etc., 20 railroad grade separations, and 46 high 
way grade separations that were started previous to 
19352 and finished during 1932. 
10,557 miles of highway paving, 1 railroad grade separa- 
tion and 1 highway grade separation started previous to 
1932 and will be carried over into 1935, 
28.905 miles of highway paving, 1 stream bridge, 2 rail- 
road grade separations, that were started and completed 
in 1932. 
54.17 miles of highway paving, 20 stream bridges, cul- 


verts, ets., 9 railroad grade separations and 3 highway 


grade separations that were started in 1932 but will be 
carried over into 1933. 3 

And the work performed in 1932 by the several counties 
under reimbursement agreements on roads in various 
counties. 35.894 miles of highway paving, 18 stream 
bridges, culverts, etce, 2 railroad grade separations 
and $ highway grade separations, From the above we see 
that contracts covering 1144406 miles of highway paving 
79 stream bridges, culverts, étces, 24 railroad grade 
separations, and 49 highway grade separations wre com- 
pleted in 1932, which were started but not completed 
previous to 1932; also that contracts under way covering 
68461 miles of highway paving, 21 stream bridges, cul~ 
verts, eter, 10 railroad grade separations, and 4 highs 
way grade separations will carry over to 1933, 

With the open to traffic on November 24, 1932, 
of the High Level Viaduct on foute #25 Connecting Link, 
the last section of the main approach to the Holland 
Tunnel through the builteup metropolitan area of Jersey 
city, Newark and Hlizabeth, was completed, thus consum* 
mating the original purpose of providing a through ar- 
tery of travel that would overcome the difficulties to 
be encountered by the great amount of travel to and 
from the tunnel, also from the delays caused by the open« 
ing of the drawbridges over the Hackensack and Passaic 


rivers. The © accomplished project provides free and 


uninterrupted travel at speed through this metropolitan 
area without interferring with local traffic and navigation 
on the Hackensack and Passaic Rivers. 

The special feature of design during the past year 
is that of dual or divided roadway construction, Eleven 
projects, embodying this principal, were placed under 
contract for construction. The wider islands separating the 
roadways are narrowed at Major Bridge, with due regard to 
the safety and convenience of the travelling public. 

During 1932, 11 Federal Emergeney Construction 
Highway Projects were placed under constract in this State, 
under the provisions of the Federal Emergency Relief Act, 
whereby 100 per cent Federal Aid was provided for carrying 
on these jobs. 

Special provisions were included in the contracts 
with respect to the employment of labor on various operations, 
the intention being to employ as much hand labor as possible 
consistent with reasonable economy of construction, 

A summary of construction under way on the New 


Jersey State Highway is as follows: 


Miles 
Granite Block 0,653 
Reinforeed Concrete 157,039 
Bituminous Concrete or Asphalt 7.061 
Macadam or Gravel 3209 
Grading 15.057 
Value of work performed during 1932 
Road $6 5633 ,628.24 
Stream Bridge and Culverts 8,493,687.73 
Grade Separations Railroads 722,156.82 
* " Highways 274,814.27 


Total $16 ,124,287.06 


Statement of Total Assets & Liabilities, December 31, 1952 


Assets 

December 31, 1931 
Cash balance $16,070,686,79 
Will tax 
Federal Aid 1,956,531.221 
Due from Surplus 
Revenue of Bridge 
add Tunnel Commi ssion 2,200,000,00 
Interest on above to 
December 31, 1931 591,178,389 
Undistributed material 148,651.35 
Due from sinking fund 
surplus account 1,656 ,206,09 


Accounts receivable 4,035,779,58 


Plant and Equipment 675,451.27 
| $27,134,484,68 
Liabilities | 
Contract Road 4,175,834.70 
" Bridgea 9,373, 903.67 
County Reimbursement 264,517.65 


Purchase of Right of way 8,082,509,.22 
Detours 5,741.25 


Tree planting 2,385.00 

Balance of program 548,000.00 

Allotment to Counties 

Maintenance 757,908.87 

Allotment to Counties 

Construction 263,149.84 

Allotment to reserve 416,956.62 
* * Townships 

Construction 15330,381.44 

Allotment to Counties 

Maintenance 251,721.63 

Allotment Purchase of 

Plant and Equipment 109,519.08 

Allotment Maintenance of 

State Highway 556 ,668,48 


Allotment Emergency Relief 70,000.00 
State Aid Appropriation 


Chap. 395, P,. L. 1912 35,409.20 
Surplus invested in 
Plant & Equipment 675,451.27 


Balance Available 


$26,426 027 
p27, 154,282.68 


December 31, 1932 


$14,129,166,.39. 
117,172.88 
4,520,159,05 


591,178.39 
158,934.25 


1,656 ,206,09 


651,848.01 
$23 »624,665.06 


$,087,143.71 
3,253,391,38 
95, 284,80 
7,800, 376.63 
2,500.00 


1,070,190,53 


243,054.56 
674,010.24 


1,644,478,66 
280,963.99 


261,687.28 


24,551.73 
651,848,01 


4,535,183, 54 


1933 


Routes 1, 4 & 6 Section 6. Christies Lane to George Washington 


Bridge Plaga in the borough of Fort Lee, a distance of 
0.978 miles, was paved with concrete in variable widths 
from 20! to 320'. The contract for this project was a~ 
warded in September 11, 1950 and work was started on Sep- 
tember 5, 1930 and was finally accepted by the State on 
March 18, 1933. Included in this contract were 5 bridges 
as follows over Main Street, Jones Road, County Road, 
Route 4 east bound (Viaduct) and the Public Service Rail- 
way, also under the highway. Six bridges, three on 
Fletcher Avenue, one each under Linewood Avenue, Center 
Avenue and Lemoine Avenue. The main stem roads were open 
to traffic on October 26, 1931, the date of the opening 
of the George Washington Bridge. On January 1, 1932, 
this contract, with the exception of the fertilizing and 
seeding, was completed. The contract was, however, held 
open pending the approval of claims presented by the 
contractor. On March 18, 1933, the State Highway Com~ 
mission adjusted the pending claims and the final esti- 
mate was issued eliminating from the contract the une 
completed items of fertilizing and seeding. The final 
adjusted contract price was 1,184,662.72. Nine bridges 
were included in this contract and were paid for separa- 


tely. These were finished in and accepted on March 18, 
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Route 2 


1933, The final cost was $751,518.51. This was passed 
by the State on October 19, 1933, 

Sections & and 9. Borings were made in Newark 
Bay for the projected extension at a cost of $1,758.22. 

Section 6. Hasbrouck Heights to Route 4, a 
distance of 4.515 miles, through the borough of Hasbrouck 
Heights, City of Hackensack, boroughs of Lodi and May- 
wood and the township of Rochelle Park and Paramus boro- 
ughy Starting at Old Route 17N. The work is conducted 
on a new line. The principal delay was caused at the 
Meywood Chemical Company's plant and thence north to 
the south side of the Central Avenue bridge. ‘the work 
was started on April 29, 193] and finished on July 19, 
1935 and accepted by the State on July 25, 1933. ‘The 
adjusted cost to the State was $1,200,357.29. The 
pavement was of concrete 30' wide except at a few points 
where it was widened for road intersections and drainage 
purposes. The uniform depth is 10" to this was added 
bridge approaches 18" deep. Bridges and culverts were 
gonatrusted ae follows. A bridge at Grand View boule~ 
vard and a Route #e underpass culverts were built over | 
ditches at Stations 88453, 904 and 10977, 

Section 6. The cost of the compheted road 
was $1,200,357.29. Bridges constructed on this section 
under separate contract were two at Terrace Avenue and 
Central Avenue by one contractor; three at Essex Street, 
Passaic Street and Route #4 by a second contractor; and 
one at Fairview Avenue by a third. First, those at 


Terrace Avenue and Central Avenue were paid for in 1932. 


Second, those at Essex Street, Passaic Street and Route #4 
were finished and paid for in 1932. Third, one at Fair~= 
view Avenue was finished and paid for in 1932. Three 
jobs were built at the Maywood Chemical Company's plant 
as follows; 

Main Span over Ne¥sS. & WeReR., a span of one 
60' and two 42' sections, built of encased I beams, having 
@ roadway of 50' plus two 6' sidewal&s and a total leng~ 
th of 154', This work was started on October 24, 1952 
and finished on May 4, 1933. The total cost of the fi- 
nished job was $41,955.49, one half of this is charge« 
able to the railroad, 

The overpass over the Spur consisted of a span 
of one 39.4l'span and two 30! spans. The total Length i 
of the bridge is 121'. Its roadway is 50' wide plus 
two 6! sidewalks. ‘The work was started on October 24, 
i952 and finished on May 4, 1953, Its cost was $32,443.06. 

The overpass at. the Maywood Chemical Company's 
plant hes a clear span of 10! with a 50! roadway and two 
6t ai dewalke. The total length of the work is 14',. It 
was worked with the two bridges and was accepted as fi- 
nished with them on May 4, 1952. The final cost was 
v7,819.84. ‘the total cost of the three bridges was 
G82 ,218 39 

Section 9. The Erie RR. Bridge on Route #2, 
Section 9, acrries Route #2 over the railroad on a new 
location. The span is 79,25',. The roadway is 50' wide 
plus two 6' sidewalks. It consists of two main girders 


with transverse floor beams all encased in concrete, 
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Tne total length of the structure is 89.5'. The work was 
started on September 23, 1932 and was finished on April 
29, 1933. The total cost was $57,639.61. The State's 
share of the cost is 50%. 

Bridge over the Ramapo River about 1 mile south 
of Suffren was built of encased I beams having two 43.5! 
and two 58.58! sections. This has a roadway 50! wide 
plus two six (6') foot sidewalks. The total length of 
the structure is 186.5'. The work wae started on Sep- 
tember 29, 1932 and was finished on September 5, 1953. 
The adjusted cost was $79,170.11. 

Section 9. New York State Lingto Franklin 
Turnpike, a distance of 3.813 miles, was paved with con= 
erete 50', 40' and 50' wide to fit the existing condi- 
tions but 50' was the principal width along a greater 
portion of the job. This section connects with New York 
State Highway #17 at the Ne. Ys. & Ne Je State Line about 
1 mile west of Sufferen, Ne Ye, thence following along 
the Ramapo Mountains by side hill cuts, curving south~- 
east across Hillburn Road, crossing the Ramapo River and 
the Ramapo Valley Road by grade separation thence across 
Ramapo Avenue end Island Road, in Hohokus Township; en- 
tering the Borough of Ramsey by overhead bridge at the 
Erie Rallroad and grade crossing at Spring Street and 
terminating at the Traffic Circle and Franklin Turnpike, 
Alignment is over new right of way throughout, 80! wide 
except at the grade separations and the Circle. The 


work was started on September 14, 1952 and completed on 


September 12, 1955 and accepted by the State on Sep- 
tember 19, 1933. Its final cost was $513,797.35. Four 
small stream bridges were included in the road job at: 
Station 111485, a reinforced 16' concrete slab $6,682.60 
Station 121# , a reinforced 16' conerete slab $8,111.15 
Station 135435, a-reinforced 16! concrete slab $8,293.66 
Station 146455, a reinforced 16! concrete slab $6,640.00 
Total G29, 727 044 

These were accepted with the road. 

Route 4 Ocean City, Somerspoint Beach Thoroughfare 
Bridge, 1s composed of a single-leaf Bascule span, encased 
deck girder spans and a concrete trestle composed of the 


following members, vize: 


thirty-two 20' spans 
three 70! spans 
one 77) span 
one 9O' span; plus the 


approaches 799' long, making a total length of 1816', 

This work was started on June 21, 1932 and finished May 

16, 1933. The adjusted contract price was $411,125.99. 
Route 5 Broad Avenue to Motel Avenue, a distance of 


0.90 miles, was paved with concrete of varying widths as 


follows; 

On Railroad Avenue 28.37! 
On Church Street 30! 
on Cemetery Avenue 40.00% 
on Overpass 40',. 


The uniform depth is 9". These form the Approaches to 
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the overpass of bergen Turnpike over the Erie Railroad 
at Ridgefield Borough. This work was started on May 25, 
1931 and was completed on August 8, 1933. The contract 
was let by Bergen County under the Reimbursement Act 
end was finally accepted by the State on September 19, 
1933. Its cost was $111,405.64. 

Section 4A. Delaware-Columbia, a distance of 
2.84 miles was graded, and paved with concrete. ‘The 
work was started on September 21, 1932 and was completed 
on May 15, 1955 and accepted by the State on July 31, 
1953. The final cost te the State of the grading and 
paving was $152,432.26. That of the bridge over Dele- 
wana Creek and the underpass on Route #6 was $26,268.30. 
These were accepted by the State with the road. 

Section 1A, Viaduct over PseReRe&LeVeReR 
(Newark Viaduct to Pier 16), The structure as wilt 
consists of a viaduct of 16 spans, varying in length 


‘from 62' to 116". It is built over the tracks of the 


New York Bay. Railroad Company and the United New Jersey 
Railroad and Canal Company , the Pennsylvania Railroad 
Company, lessee; and over the tracks of the Lehigh Val- 
ley Railroad of New Jersey, the Lehigh Valley Ratlroad 
Company, lessee. The superstructure consists of plate 
girders with transverse floor beams, all encased in con- 
crete. The deck of reinforced concrete slabs is overlaid 
with fabric waterproofing and asphalt block paving. The 
roadway is 44t wide with a curb 2! wide on each side, 


Conduits for the proposed lighting system are built in 
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the conerete of the curbs. The substructure consists 
of an open abutment at the south end and sixteen pliers 
all founded on wooden piles, except Pier #16 which is 
built on precast concrete piles. Each pier consists 
of a concrete footing supporting a wall upon which in 
turn reste three columns, ‘The shafts of the abutment 
and of piers #13, 14 and 16 are of reinforced concrete 
and those of the remaining 13 bents are structural 
steel encased in concrete. The roadway is drained by 
inlets or basins covered with iron gratings and placed 
near the curb line, the work was started on January 1l2,. 
1935 and was completed on October 24, 1953 and accepted 
by the State on October G1, 1955. Its completed cost 
was $521,792.92. ‘he State's share of the cost in the 
above amount is the above amount leas 50% of the cost 
of the span over the L»eV.R.R.» plus the supports amoun~ 
ting to $15,300.94. 

Sections 7, 7A & 8 Connecting Link, Newark, 
N. Je contract #54. This contract was for the Manuface- 


ture, delivery and erection of a steel superstructure 


for a highway viaduct and ramp connections from a point 


about” 470" southdrly from the Lincoln Highway to a point 
near the eskteury shore of the Passaic River and for a 
ramp connection to the viaduct, all in the City of Newark. 
fhe ramp crosses over the tracks of the Waverly and Pas~- 
saic branch of the Pennsylvania Railroad north of the 
Lineoln Highway. The work under this contract covers the 


erection of a steel structure over the Lincoln Highway, 
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carrying a street railway, and other public streets. The 
work was started on December 1, 1931 and was completed 

on August 20,1932. It was accepted by the Sate on Au} 
gust 29, 1932. The final adjusted cost was $861,227.87. 
On final adjustment, the final payment was $901,227.87. 
This $20,000 increase was composed of the following items; 


As additional drawing room expense due to changesa+~ 


$2,500.00 
Bae shop overtime due to delay in preparation of detatls-< 
$8, 500,00 
Ci usp of extra equipment and overtime 69,000,400 
This allowance was made on Jan. 7, 1933$20,000,00 
Sections 8 and 8A. Connecting Link from a point 
south of Lincoln Highway to Foundry Street in the city 


‘Of Newark. The work consists of the construction of a 


highway viaduct and ramp connections, and includes foun- 
dations, steel structures, retaining walls, pavements, 


and other incidental work. “The work was started on Au- 


gust 19, 1931 and was finished on January 21, 1933, 


Ite final cost was $375,928.30, Work was suspended fron 
July 6, 1932 to November 25, 1932 for the executing of 
edjacent worl. 

- Sections 2 to 8+ The construction of a concrete 
pavement from Jersey City to Newark. The work consists 
of the manufacture, delivery and erection of the steel 
work required for the deck of the highway structure, in~ 
cluding ramps, and the furnishing and placing of concrete 
for deck slabs and sidewalks on the highway structure, 


’ 


including ramps; and the surface pavement, grading, 
curbing, drains, railing and other incidental work 
on the road approaches. The work was started on 
April 18, 1952 and was completed on December 28, 1932. 
The work was int finally accepted by the State until 
Jime 23, 1933. The final cost was $931,246.93, 
‘Section 3. Connecting Link from Hudson 
County Boulevard to Newark Avenue. This is the con- 
struction of a steel highway viaduct with ramp connec- 
tions and includes the construction of foundations, 
floor slab, retaining walls, embankment end other ine 
cidental work. The steel structure is in part encased 
in concrete and in part painted. The work ineluded also 
grading, construction of pavement, concrete baulis- 
trades, etc. The viaduct crosses over the tracks of 
the Erie Railroad and affiliated companies, The work 
was started on August 10, 1931 and was completed on 
December 51, 1932. The cost of the finished work was | 
$1,241,108.71, and was accepted by the state on Janu- 
ary 4, 1933. 

Route 26 Sections 4A, 5A & S~26, Widening from the 
Monmouth Junction Road to Berdine's Corner, a distance 
of 10.20 miles. This consisted of adding, on the eas- 
terly side of the highway, one 10,50! strip of con« 
erete plus a 5' improved shoulder, The work was star= 
ted on August 4, 1932 and finished on December 15, 
19352. It was accepted by the State on December 20, 1932. 
It passed for payment on January 17, 1933. Its cost 
was $215,874.58. 


Route 5-28 Section lA. Weston's Mills, from Route 25 

to Weston's Mill bridge and Raritan River Railroad Bridge 
approach, a distance of 0.785 miles was improved with a 
9" concrete pavement varying in width from 30t to 50!. 
A traffic circle was constructed at the intersection 
with Route 25 plus a remporary approach to Burnet Street 
north. The bridge over the Raritan River Railroad had 
been completed some time and the approach embankments 
finished. The paving of these embankments was included 
in the Section 1-A contract. The work was started on 
July 11, 1932 snd completed on November 25, 1932 and 
accepted by the State on November 29, 1932. The total 
cost was 92,078.84. 

Section l-A. A bridge was built over the 
Weston Mill Pond, this consisted of three arches, two 
of 70' and one of 76', with a roadway of 50! plus two 
6' sidewalks. The total length of this structure was 
220', Work was started on October 1, 1951 and finished 
on September 9, 1932 and paid for that year. 

Section 3. Route 25 to Commercial Avenue, 
New Brunswick, a distance of 1.565 miles, was paved with 
concrete to the following widths: 36', 40! and at 
intersections 50' and a uniform depth of 9". Owing to 
difficult grade conditions at Burnet Street intersection 
about 1000 cubic yards of retaining wall had to be built 
to prevent wash over the City Dock, to separate roadway 
grades and preserve College property. The work was 


started on February 8, 1933 and finished on August 17, 


1933 and accepted by the State on August 21, 1955 and 
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the cost of the finished structure was $120,625.76. 


Section 2=A. Rue's Lane to the Matawnn 


Road at Old Bridge, a distance of 1.457 miles, was 
paved with concrete of the following widths; viz., 
20', 3O0', 40' and 50',. The work was started on Novem- 
ber 8, 1932 and completed on August 17, 1933. Ac- 
cepted by the State on August 21, 1933. The cost of 


the finished work was $134,165.72. A bridge was built 


over the Camden and Amboy Division of the P. R. Re and 
South River. This consisted of six 55.17' and two 
43.17' spans. This was an ensased I beam structure. 


The roadway is 50' wide plus two 6! sidewalks. The 


total length of the structure is 421,.75!. Work was 
started on August 1, 1932 and completed on August 30, 
1933. The final adjustment was made and the State 
accepted the finished work on October 17, 1933. Cost 
$109,873.16. 

Section 10+-C. Viaduct over Pennsylvania 
Railroad at Waverly Yards consisting of encased plate 
girders was composed of the following spans: 


4 72.39! 289.56! 
va 76.54! 76.54! 
* 67.73" 67.73" 
3 78.25% 244.75! 
2 95.45! 190.86! 
1 101.83! 101.83! 
1 109,54! 109,54! 
1 68,95! 68.95! 
xf 86.73! 86,73! 
A 65.67! 65.67% 
ié Total overall «16! 


The work was started on July 26, 1932 and was completed 
on August 17, 1933. It was accepted by the State on 


Route 35 


September 19, 1933. The cost as finally adjusted was 
$519,749.40. The length of thie sedtion is 0.244 miles, 

Section 8. Belmar-Brielle Road, 5.463 miles 
long. This is a relief road from Belmar to the Menas- 
quan River Bridge on south end at Brielle. It is butit 
over a new alignment. ‘wo traffic circles were construc- 
ted on it, one at the intersection of Atlantic Avenue, 
Manasquan and the other at the intersection of Route 34, 
west of Brielle. This latter is provided to take a con- 
necting line from Camden, over Route 40 in the future. 
Thus forming a direct line to the shore. The work was 
started on August 12, 1931 and completed on September 
20, 1952 and accepted by the State on October 18, 1932. 
its final cost was $540,095.44. This was paid for by 
the State in January 19335. 

Four bridges were built on this section by 
the same man as follows; a farm bridge of a total length 
of 127' and width of 10' was of concrete encased I beams, 
this was started on October 20, 19351 and finished June 
50, 1932. Its completed cost was $5,555.50. One half 
mile beyond this, a bridge 50' wide was built over an 
old mill stweam. Its span was 20', The work on this 
was started on August 12, 19351 and finished on March 3, 
1932. Its cost was $6,939.85. The third was over Han- 
nabrand Brook about one-half mile beyond #2. It isa 
concrete slab of 10! and the width of the roadway is the 
standard 50', The cost was $3,744.12. It was started 
on April 4, 19351 and finished February 11, 1932. ‘The 
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fourth is the Schoolhouse Road underpass of encased I 
beams of a clear span of 52 feet plus 2 slab spans of 
7t each for the sidewalks. The width of the roadway 
is 50'. The total length of the structure is 70", Its 
cost is $25,108.96. ‘The total cost of the 4 bridges 
was $41,548.43. The work was finally paid for in Janu- 
ary 1933, 

Section 2. The Keansburg-Atlantic Highlands 
Road, a distance of 5.26 miles, was paved with cone 
erete 20' wide on the main line and from 40! to 75! 
wide at the intersections. The work was started on De- 
eember 10, 1931 and finished and accepted by the State 
on December 20, 1932. Its cost was $248,430.64. The 
depth of the concrete laid was 9", ; 

Section 1. A dual highway from Round Point 
to the KingsHighway and is part of the relief road 
parallel to Maple Avenue, leading from Camden to Mt. 
Holly. Four circles were included in this job as fol- 
lows; at Browning Road, Haddonfield Road, Coles Avenue, 
and Route 8-41 intersection. Eight small bridges and 
the paving of four gaps left on the fills to permit 
these points to reach final settlement, before paving, 
was laid. Work on this project was started on Sep- 
tember 24, 1931 and finished on December 24, 1932 and 
accepted by the State on January 10, 1933. The cost 
was $581.766.89. The pavement is of concrete 301, 40! 
and 56' wide by 9" deep. 

Eight small bridges were tilt on this job 


by the road contractor at a total cost of $59,795.68. 
These were accepted with the road. 

Section 3. Mt. Laurel-Hainsport to Pember- 
ton Road, a distance of 3.758 miles, was paved with 
concrete 20' wide by 9" deep. The work was started 
on October 10, 1932 and was finished on July 24, 1933. 
It was accepted by the State on July 25, 1933. Its 
final cost was $144,430.69, This project extends from 
Mt. Laurel Road to the Pemberton Road, connecting the 
portion of Route 38 from Camden, through Moorestown, 
with the Pemberton Road leading to Route 39. ‘This 
section was designed as a dual highway, sufficient 
right of way being acquired for this typee The road~- 
way was graded full width, but only one 20! pavement 
was laid, the remainder to be built when traffic in- 
ereases enough to warrant its laying. For a distance 
of 1200! west of Rancocas Creek the heavy mek in the 
swamp was displaced by the use of dynamite during the 
winter and by the use of check levels it was found 
that there was no appreciable settlement of the fill 
in the spring as a result the paving was laid and the 
work finished on July 24, 1933 and accepted by the 
State on July 25, 1935. A bridges was built on this 
section over Rancocas Creek by the road contractor. 

It is of encased I beams and has a clear span of two 
50! plus two 30! sections. The width of the roadway is 
56" plus one 6! sidewalk. The total length of the 


structure is 182',. The work was started on October 
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28, 1932, and 1t was completed on July 20, 1933. Its 
final cost was $70,097.77. 

Section 1l-A. An underpass was built having a 
length of 582'. The construction consists of dual 
traffic lanes, 27' of paved surface, each side of the 
4' center islend. ‘The piers of the railroad bridge 
were constructed on this island. Sy the construction 
of this section, an underpass through and under the 
Pennsylvania Railroad was completed, an existing detour 
eliminated and a complete route opened to traffic be- 
tween Camden, Moorestown and Mt. Holly. The cost of 
the completed work was $5,832.06. 

Section 8. Kings Highway-Marlton, a dis- 
tance of 4.654 miles, was paved with concrete, as a two 
way road, each section paved 20! wide, separated by a 
26' island and a 10! gravel shoulder on the outside of 
each rosdway. The work was atarted on September 6, 
1932 and finished on August 8, 1955 and accepted by the 
State on August 14, 1955. The cost of the work was 
$287 «687 .84. . 

Section 9. Marlton to Medford, a distance of 
6.472 miles, was paved with concretd 20' wide by 9” 
deep. This work is on a new richt of way, eliminating 
entirely the old Marlton Pike with its many curves, 
This section was designed as a dual highway, sufficient 
right being acquired for that purpose. The roadway 
was grade to the full width in the cuts, in order to 
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obtain dirt for the fills without borrow. At this time 
only one 20! concrete line was built, the other 20' 
strip to be built when the volume of traffic increases 
enough to warrent it. With the completion of this 
section, there now exists a complete heavy traffic route 
between Camden and Lakehurst. The work was started on 
October 3, 1932 and completed on September 1, 1933. It 
was accepted by the State on September 12, 195. Its 
finished cost was $244,116.16. Two bridges were built 
by the road contractor, the first over the southwest 
branch of Rancocas Creek, consisting of a 12' concrete 
slab, giving a 40' roadway and one sidewalk 11! wide. 
The total length was 15,.58t. Its cost was $4,802.80. 
The other over Haynes Creek, having a clear span of 58', 
4s of encased I beam construction yielding 56' roadway. 
This job was started on October 15, 1952 and finished 
on May 4, 1933. Its cost was $26,271.25. 

Section 7. Grenlock-Wood's Corner, a dis« 
tance of 3.787 miles, was \paved with conerete to the 
widths of 40', 51’ and 65!and a uniform depth of 9". 
This section was tuilt over the old right of way placing 
a 2" bituminous Surface over the existing concrete pave-~ 
ment on the right and a new 9" reinforced concrete pave-~- 
ment on the left with a crass center 15! wide between 
them. ‘This is known as the Black Horse Pike, which is 
a relief road for Route 43, the White Horse Pike from 
Camien to Atlantic City. Work was started on June 29, 
1932 and was completed on Novenber 19, 1932 and accep- 


ted by the State on November 29, 1952. The final ad-~ 
justed cost to the State was $190,772.08. A concrete 
slab bridge wae built over Big Timber Creek at Grenlock 
Lake. It hes a clear span of 20.16'. The width of 
the roadway is 32' plus a sidewalk 10' wide. The total 
length of the bridge is 22.67'. It was started on 
July 16, 1952 and finished on October 19, 1932. Its 

- finished cost was $13,088.10. 

Route 42 Section 8, l-A & 2A, Wood's Corner to Wil- 
liamstown, a distance of 5.391 miles. This is another 
section of the dual highway. It is built over a new 
alignment, and is the final section of the road mks 
from Camden to Atlantic City via the Black Horse Pike 
and is built for the pmrpose of relieving the heavy 
traffic on the White Horse Pike. ‘The pavement is of 
conerete 30' wide on the main line and widened to 40! 
and 41' at the road intersections. Its uniform depth 
is 9", The work was started on June 23, 1932 and was 
completed on June 17, 1933 and was accepted by the State 
on June 30, 1933. Its final cost was $528,615.12. 

Route 48 Section 25. Pleasantville Relocation. This 
work extends from the circle on Tibton Road thence a- 
eross the Pennsylvania Railroad thence along the line 
of the railroad to Route #4 at Decatur Avenve, a dis- 
tance of 2.349 miles. The construction of this sec~- 
tion is a part of the plan to relocate the Harding 
Highway in such a manner as to avoid the congestion 


and consequent delay incident to passing through the 


business section of Pleasantville thus furnishing a 
direct connection to Albany Avenue, Atlantic City. 
This work embraces the construction of two traffic 
circles and a divided roadway consisting of two traf- 
fic roadways each 20! wide flanked by 10' wide gravel 
shoulders at each gutter plus 2' wide gravel shoulders 
on either side of a raised center island. The comple- 
ted work furnishes two 32' roadways separated by a 16! 
island. Two traffic circles were built, one at the be~ 
ginning of the construction on Harding Highway and one 
at Station #31, where the work leaves Tilton Road. 

The work was started on October 3, 1952 and was com- 
pleted on July 15, 1933 and accepted by the State on 
August 21, 19535. Its cost was $199,189.24. 

Route 5-49 Section 4 & Route 49-«Section ll-A. South 
Dennis to Dennisville and Dias Creek to Goshen» These 
sections cover the construction of a concrete pavement 
which had been partially graded in previous years. 
This work was performed by convict labor operating from 
the Prison Farm at Leesburg. Much additional work was 
done under change of plans, to cover additional paving 
and on the fill settlement ahd extra stabilization work, 
The length of the two sections was 4.502 miles. The 
pavement was of 8" concrete 20' wide except at inter- 
sections where it was increased to 40'. The work was 
started on July 18, 1931 and finally accepted by the 
State on February 21, 1933. The total cost was 
$207 .822.28. 


STATEMENT OF TOTAL ASSETS AND LIABILITIES 


Assets Dec. 31, 19352 Dec. 31, 1935 

Cash Balance $14,129,166.39 $11, 412,662.88 
#National Indus. Rel. Fund 189,810.52 
Mill Tax 117,172.88 245,545.62 
Federal Aid 4,320,159.05 2,112, 580.74 
National Federal Aid Recovery Fund 5, 802,853.42 
Due from Surplus Revenue 2,200,000.00 

of Bridge and Tumnel Commission 

Interest on above to Dec. 31, 1931 391,178.39 

Undistributed Material 158, 954.25 194,911.08 
Due from Sinking Fund Surplus 1, 656,206.09 1,656,206.09 


Plant & Equipment 572,288.05 


$22,186, 658.38 


651,848.01 
$23,624, 665.06 
#Revolving Fund advanced from National Industry Recovery Funds. 


Liabilities Dec. 31, 1932 Dec. 31, 1933 
Roads | $ 3,087,1435.71 § 666,691.78 
Bridges 3,253,391,38 2,567,675.77 
National Recovery Highway Roads 5, 016,127.46 
i " n Bridges 978,536.48 
County Reimbursement Right of Way 36,611.56 27,185.11 
“ 3 Roads 54,360.29 594,645.02 
* . Bridges 4,312.95 34,551.30 
Purchase of Right of Way 7,800,3576.63 6, 801,452.08 
Detours 2,500.00 2,600.00 
Allotment to Counties for Main~ 
tenance 1,070,190.53 1,102,154.77 
Allotment to Counties for Con- 
struction 243,054.56 164,764.96 


Tiabilities (cont'd) 


Allotment to Counties for Reserves G 674,010.84 
Allotwent to Townships for Cone 

struction 1,644,476.66 . 
Allotment to Townships for Main 

tenance 260,963.99 
Allotment to Purchase of Plant & 

Equipment 

Allotment to Laboratory (New Bldg. 

Equipment & Appliances 

Allotment to Maintenance of State 

Highway | 261, 687.28 
Allotment to Approach to Public In- 

stitutions 

State Ald Appropriation (Che/S95) ee 

Pelee 1912 | 24,551.73 
Surplus Invested in Plant & Equip. 651,848.01 | 
Balence Available 448355185 654 
ones $25, 624,665.06 


DOC « Sl, 1932 


Dec, 31, 1033 


¢ 927,801.19 
2, 045,655.04 
255,024.69 
6810677 
83,000.00 
430,268.48 
68,083.92 


QA, 551673 
S72, 288.03 


$22 ,186,658,.58 


All unalloted funds available, taken by State Treasurer to meet Sinking 


fund and Interest requirements (year 1935, $5,152,412.22) 


19S4-Route 3, Section 2, Heekensack Miver Bridge 

fhis is a double leaf baseule bridge with deck 
elmer approaches. ‘The apans are as follows: 
8+117.87'+1"e119.75' end 1«185. fect plue 2 approach spans 
of 50 feet each making the total length of the structure 
685,56 feete 

The width of the roadway te 50 feet plus 2, 8 foot 
sidewalke. | 

Bids for thie structare were received in 1952 but 
the contract was not awarded until 1955, Work was started 
on April 10, 1933 and finished on Apri] 9, 1934 and accepted 
by the State on May 8, 1934, Ite completed cost was $840,885,82 


Section 28. Seacaucus to Monachie Road « distance of 2.171 
miles was paved with concrete of the following widthe vig: 
20 fect wide, 2,074.88 feet, 40 fect wide, 6,321.31 feet, 
60 foot wide, 904,57 feet, a total of 11,380.71 feet. 

fo thie muet be added 80 feet of 15 inch and 80 
feet of 2 course bituminous macedam 7 inches thick, 80 fect, 
meking @ total length of 11,510.71 feet. The work was 
started October 2, 1923 end finished on June 22, 1034 and 
accepted by the State on July 2, 1934. The completed cost 
was $165,352.89. 
Route 6, Section 1, Hackensack fiver Bridge, 

fhie work comprised the construction of the entire 
superstructure of the approaches, and of the bescule span 
in good working order with #11 of the motive machinery, also 


the construction of the substructure except the plerse 


already on places 


The work was started October 5, 1952 and was 
accepted by the State on August 7, 105d, 
The final adjucted eost was $675,217.45 
The bridge eonsiste of the following: 190,75 foot span 
1#94,00 * * 
1968,25 * . 
8+89,85 * sd 
207,41 * * 
567,08 * * 
i~L85, Draw 
The width of the roadway is 60 feet plus 2,8 foot 
eidewaliks, The total length of the structure is 1600 feet. 
The cost of the work over the MN. ¥. S & We Re Rie $19,963.69 
. 8 a Fo *® © " pallroad's share oo5++0e9,981,85 
. *# ew ee “ "* Weet Shore Re Re sou 00047 245.31 
” # — Bhere seove 25,621,685 
Section LF. Overpags over Route No. @ was built of longitudinal 
beams {open abutments & piers). The span is 73.5 feet. The 
with of the roadway 1s 50 feet plue 266 foot sidewalks, The length 
of the deck is 80,5 feet. 
fhe work was etarted on January 11, 1934 and completed 
on June £28, 1954 end wae accepted by the State on July @, 1024, 
Its completed cost wae $82,115,828. Another overpase was built 
on this section over the Ny J. and Ne Yo Rellrond. It 1s of 
longitudinal I beams and 1s composed of 1«60 foot B42 foot and 
1-49.76 foot epens, The width of the roadway is 50 feet plus 
26 foot sidewalks, The tdal length of the structure is 235 feet. 


The work was started on October 14, 1955 and was 
finiehed end accepted by the State on July 25, 1954, Its 
finel cost was $87,539.75. 

Section 18, Teaneck Road Overpass, starts at the 
westerly side of the bridge over the Northern Railroad and 
runs westerly scrose meadow ground to Teaneck Road, Ridgefield 
Park, where the same le overpassed by a bridge and two ramp 
connections. Thenee using Winant Avenue, in a westerly direction, | 
it passes through Fidgefield Park to the easterly side of the 
newly constructed baseoule bridge over the Hackensack Rivers 
Its total length 18 16134 miles. Between the Northern Ratle 
road and Teaneck Road the embankment was built to ellow for 
settlement, The 1933 contract was for the removal of the 
overload and the construction of two ramps at Toaneek Roads 

The work was sterted on October 2, 1933 and finished 
on September 15, 1934, The work was accepted by the State 
on November 27, 1934, Its final cost was $120,419.60. 

The pavement was of concrete 10 inches deep, Tta 
width was SO fect on the main line end 30 feet wide ai the rempis 
and cross streets, A bridce wae ballt on this section by the 
roed contractor, It had ae span of 45 feet and a total lencth 
ef 80 feet, The roadway is 60 feet wide plus 2.6 feat side« 
walks, This work wae started on February 8, 1954 and was 
completed on September 15, 1934, It was accepted by the State 
on November 27, 1934. Its cost to the State was $29,797,904. 


Route 10, Seetion 4, This is old Hovte & from Salem Street 
east for a distance of 46245 miles. Was improved by grading 
to a width of 60 feet, the work was started in September 29, 
1932. Considerable trouble was experienced due to very wet 
conditions on various stretches, On a section 1500 feet long 
it was found necegeary to raise the grade in orier to avoid 
unetable material and excessive ground water. The major portion 
of the work was coupleted November 20, 1955, 

Thie contract was for the grading and bridge building. 
The work was finished on December 50, 1935, The final cost was 
$195,278.08, Three small bridces were exeluded from Pederal Aid 
and were built by another contractor, They were as follows: 
Over Watnong Brock 26 foot spans of encased I Beame-$11,929,54 


* W111 Brook a 25 foot span * * * 8 18,468,280 
* Den Brook a 20,6 * * _— 8 8 * 35,800.68 


fhe roadwork and bridges were accepted by the State on 
January 8, 1954.5 7 

A bridge waa built over Route Noe 6 on thie seetion 
having a elear rowed span of 44 feet plus 2 reinforced concrete 
sidewalk epane each 6 feet wide. The overall length is 77 feete 
fhe width of the roadway ia 74 feet. The work was started on 
Wovember 6, 1983 and completed on duly 11, 1984. Ite final cost 
was $47,782.83. A bridge was also built on this section over 
the track of the D. Ly & fi, Ry Re at Morris Piss, It ts of 
encased I beams on reinforced concrete abutwentsa-opon piors, 
The clear span ig of 2 sections 23.5 feet each and 1 section 
$3.6 feet. The total width te 74 feet plus 266 feet sidewalks 
and total length is 98 feet. The work was sterted on January 20, 


1034, and finished on February 21, 1934, ‘The totel eest was 
$40,210.20, . | 
Route 2, Section 3. Demolition and alteration of Market 
Building 1n the City of Newark, The length of the space cleared 
was 167.15 feet and ites width wes 100 fect, ‘The work was 
started on April 8, 1933 and was completed on March 15, 1934s 
The total cost was $86,559.00, s 
Section 2. Polnier St, to Lafayette St, a distance of 1,212 
miles was paved with a bituminous concrete surface 3 inches deep 
on an 8 inch conerete base, The width of the pavement was 
72e31675 and 104 fect, Work wae started on July 15, 1033, 
stopped during the winter, wae resumed on March 26, 1034 and 
completed on June 6, 1934, ‘The completed cost was $155,746557. 
Section 1, Newark Viaduct from plier No. 16 to Poinler Street 
an overall lensth of 1550 fest composed of the following epans, 
vig.t Ge90 feet, 5-107", l¥l7G', 1-163 feet plus 305 feet of 
ramps. The width of the roadway ia 44 feet plus 2. oidewalke 
of 2975 feet each, The work was started on June 15, 1955, and 
completed and accepted by the State on Auguat 27, 1954, The 
finished cost was $541,547.69. 
Route @1-26 and 29, Section 11A, N ewark Junction. Paving 
beginning east of Newark Junction and extending to a point 
gouthweet of sald Newark Junction a distance of 0,855 miles 
was paved with conerete of various widthe, vies; 21,259.65, 50, 
40, 44 ond 34 feet and a uniform depth of 10 inchess, 

Thiswork was etarted om October 2, 1953 and was 
accepted by the state on April S, 1934, Its completed cost was 
$65,471477s 


Route 28, Section 13, Saith Mille«Powpton Turnpike Road 
4.682 wiles long. This section extends from Smith Hille 
to a point near the southerly borough line of Riverdale; 
the present coatyact covers the grading end dretnare only. 
Work wan etarted on thia Job om October 10, 10fe and was 
completed by the bondsman on December 30, 1953, The cost 
of the work done was $226,655.41. 

Section il, Bridge over Slngac Brook, conslete of @ 
concrete elab ef &«168 foot spans giving ean cvereli Length 
of 40.35 feet, The roadway is 50 fest wide plue 2-6 fect sidewalks 
Work wae eterted on June 6, 1934 and finished on November 15, 
1934, The completed cost was $10,552.80, 

Section ll, Widening of bridge over D. Ly and W, Ruks 
at Mounteln View consisting of S50 foot 187 foot and 170 
foot spans. ‘The width of the roadway 1a 30 feet plus 1«6 foot 
sidewalk, Length 202.86 fect, It was started on March 20, 1954 
end fintehed on September 20, 1984. Ite completed cost was 
$71,669,400, 
Route #3, Seetion 184, Underpase at Miller Road in the borough 
of Butler wee oullt of longitudinal ateel deck beama. It 
consiste of & spans of S465 fect; the width of the roadway ie 20 
fect, The overall length of the bridge deck is 1I6,67 fects. 
The work wea started on Auguet 15, 1934 end ware completed on 
Povember 27, 1954 and eecepted by the State on December 10, 2054. 
Ite finished coct was $16,253.72, 


Route 25, Section 4A. Roadway beautification from Broadway 
te Tadmores Lane, a distance of 0.783 miles. The federal 
requirements of spending 1/2 of 1 per cent of the road funds 
alloted, on highway beautification was effected on three con- 
tracts during 1954. 

This work consisted of planting trees, shrubs, vines, 
and grass, the laying of broken stone walks and the building 
of small foot bridges. The work was started on April 30, 
1934 and finished on July 21, 1954 and accepted by the State 
on July 23, 1934. Its completed cost was $8,939.64. 
Route 25, Section 17, Extension of the underpass at C. R. R. 
of N. J. on Spring Street, Hlizabeth. This consisted of the 
construction of an additional span adjacent to the existing 
span so as to provide a divided roadway with one way traffic 
through each opening. The construction was of through steel 
girders and a concrete slab. The length of these were 1 of 45 
feet, 1-4.5 feet and 1-12.5 feet. The work was started on 
April 28, 1934 and completed on August 18, 1934. Its final 
cost was $48,766.61. 

Section 9. From Cinamminson Road to Union School 
House Road. 

This is the first section of Route 25 that was let for 
widening, due to the heavy travel this was found necessary. 
The length of this section is 3,013 miles. Its width of pavement 
is 20 feet on each side of a 16 foot parkway. The total width 
is 93 feet. The work was started on March 22, 1934 and finished 
on September 10, 1934. It was accepted by the State on November 


27, 1934. Its final cost was $128,107.35. 


Section 10, New Brunswick City Line to Adams Station Road, 
a distance of 3.158 miles, was paved with concrete 20 feet 
wide by 10 inches deep. The work was started on March 15, 
1934 and completed on October 24, 1934. It was accepted by 
the State on November 27, 1954. 

That portim of Old Route #1 from the New 
Brunswick City Line to Route 25 was included in this job. 
The right of way on Route 25 was widened to 120'. The present 
construction is of 2-10 foot lines of 10 inch concrete pavement 
with 10' shoulders on the left roadway. Due to the clay 
soil and wet conditions paving was delayed until August. The 
cost of the completed section was $172,643.32. 
Section 11, Adams S,ation to Deans, a distance of 2.982 miles, 
was paved with concrete 20 feet wide by 10 inches deep. This 
work was started on April 27, 1934 and was completed on November 
15, 1934 and accepted by the State on November 27, 1954. Its 
cost was $156,131.43. 
Section 17-A. Spring Street, Elizabeth. The construction of 
this section eliminated the bottle at the C. R. R. of N. J. and 
completed the improvement of Route 25 in the Metropolitan dis- 
trict. The pavement of concrete 96' wide plus two 12' sidewalks. 
The width of the right of way is 120'. The work was started 
on April 24, 1934 and finished on November 29, 1954 and accepted 
by the State on December 27, 1934. Its cost was $61,254.31. 
Section 17A, Magnolia Avenue underpass is composed of 2-48foot 
and 4-28 foot spans. The structure is a longitudinal steel deck 


supported on girders. The width of the roadway is 22 feet plus 


one Se5* sidewalk. The total length of the bridge is 
220', ‘The work was sterted on April 24, 1054 and was 
completed on December 7, 1934, Ite cost was $54,112.91. 
Extra drainage wae built ae follows, | 

‘Route 26 Section l--finished May 22, 1034 © 956.55 
Section 2=-= * May 22, 1034 14,249.60 
Section d= " May 22, 1034 11,414.60. 
The very wet clay soll made these necessary» 

Route 20 Section 3<A, Empire Street, Hillside, a 
distance of 1.487 miles, was paved with concrete 40! 
wide by 9" deep, This was widened 45', 60' and 65.5! 
to fit the construction sections. The work was star~ 
ted on April 27, 1953 and completed on December 25, 
1933 and accepted by the Stete on January 2, 1954. 
te final completed cost was $151,450.81. Bridge items 
on this contract consists of the following items; 


Public Service Right of way $20, 864.64 
Wing walla LaVeheRe 16, 440651 
Baulistrade and lights ne 095.05 

$40,598.28 


Section 12, Centerville to River Road, a 
distence of 4.791 miles, was graded to a width of 44', 
the work was started on September 26, 1952 and was 
completed on July 27, 1055 and accepted ty the State 
on July 31, 1035. ‘The final payment was not made un- 
til January 1934, owing to disputed clains of the con~- 
tractora. The total cost of the work was $74,142410+ 


Section 10-B. Nemrk Viaduct, Frelinghuysen 
Aveme, consists of a through girder plus reinforced 
conorets spans and ramps composed of the following 


spans; one 68.881 
two et 
one 92456" 
one 76.08" 
one 4.58" 
nine 41,5! 
fourteen 45 458" 
three 24.5! 
wo | BSt 
one Gae5ts 


Tne foundation ts of concrete on plies. The road- 

way ie 40' wide plus two sidewalks of &* end leSte 

The total length of the project 1s 1732'. The work 

was started on April 5, 1933 and was acoepted by the 

State on May 6, 1034. Its adjusted coat wae $427,411.80. 
Section llwA. Bridge over South Branch of 

the Raritan River ie an encesed I beam structure of 

three epans of 50' each. The width of the roadway is 

40', The totel length of the atructure ie 178'. 

The work was started on January 2, 1054 and waa com~- 

pleted on September 10, 1054. Ite cost was $45 448405 

It was accepted by the State on Kovember 27, 19546 
Section 12+A. Centerville, River Road, ® 

a@fatance of 3.731 miles, was paved with concrete 20! 


Route 30 


Route 31 


wide except at intersection where the width varies 
from 16' to 30'. ‘This pavement is laid on one side 
of the graded road, when completed there will be a 
26 island in the center. The present pavement is 
laid on the south sidé of the right of way. This 

ie the firet portion finished on the new 1s miles of 
alignment between Flenington and Somerville. This 
new right of way is 120' wide thus forming an ample 
outlet for this section to the eastern seateard dis~ 
trict, Work was started on October 9, 1935 end was 
sompleted on August 22, 1934 and accepted by the 
State on September 4, 193¢, The completed cost was 
$147, 246642, 

Seotion ll, Route 30 to the South Branch 
of the Raritan River, a distance of 2,414 miles, was 
paved with concrete 20' wide plus 30" wide at inter- 
sections. Its uniform depth is 9", ‘his work was 
started on November 17, 1933 and was completed on 
September 5, 1034. It was accepted by the State on 
September 12, 19354. The cost of the finished wrk 
wa s $151,765.54. The prading on this job was carried 
on intermittently during the winter, The paving was 
started on April 30, and finished on June 28, 1054s 

Section 10. Pennington By-Pass, a diatance 
of 2.764 miles, was paved with concrete but was not 
finished before the close of the years 

Seotion Te He Yo Se & We Re Re uridge and 
Approaches at Hemburg, Sussex County, total length of 


Route 5¢ 


the project is 0.242 miles. The pavement is of con« 
crete 40' wide by 9" deep, This work was started on 
April 3, 1934, and finished on August 2%, 1054. It 
was accepted by the State on September 24, 1934. Its 
completed cost was $25,713.80. ‘This project wae fi-+ 
niehed by the construction of a bridge of longitudinal 
eteel girders, Ite span is 37'. ‘The roadway ia 40! 
wide and two sidewalks are added, each 6' wide. The 
length of the bridge deck is 43', Work was started 
on March 13, 1934 md finished on August 29, 1934» 
Ite cost $65,975 44. 

Section 3S. Atlantic Highlands-Sea Bright 
Read, a length of 5.805 miles» This is one of the 
most modern sections of highway improvement in the 
State. Two miles of this section runs over a new 
right of way. ‘The full width of the right of way is 
graded, top solled, seeded end landscaped end the 
whole finiehed by seeding the alopea, The pavement 
is widened from 20' to 40' and 54' for a distance of 
4151 and 130', ‘Then 3.563 miles were paved with dual 
roadways 20', 27', 26° and 32' wide and finished with 
984' of 9" pavement SO' to 601 wide and the whole 
trimmed with gravel shoulders 6' to 10' wide, ‘The 
work was started on January 17, 1935 and completed 
on October 26, 19035. The work was finally accepted 
by the State on January 25, 10544 ‘The adjusted price 
was $350,013 .80« 

Sections lA and 2A. Union Beach, Reqna~ 


Route 37 


burg, Widening, a distance of 1,616 miles, was paved 
with concrete 10' wide by 9" deep, plus two intersec- 
tions, one of 60', the other of 80', This ta a wid+ 
ening of the existing pavement on the southerly. side 
by the addition of a 10° slab of concrete; and also 
the reconstruction of 4 interatectionsa at Pert Mon- 
mouth, Belford and Lenardo, The only unusual feature 
of this job was due to the irregular aligrment. of the 
southerly edge of the existing concrete pavement. 

Seetion 2, the new pavement sroesed four 
existing concrete pavements. This necessitated the 
removal of the crowned slabs at these points. The 
work was started on Jume 26, 1934 and completed on 
Auguat 2, 1954.5 It waa accepted by the State on Sep= 
tember 12, 1934. The final cost of this job was 
629,457 646. | 

Section S. Lakehurst, Union Sridge, a dis- 
tance of 04442 miles, was paved with conerets 20' 
wide by 9" deep and finished with gravel shoulders 
9.5' and 10' wides The work was sterted on December 
Li, 1985 but due to severe winter weather, its come 
pletion was not bad until Mey 15, 1034, The area ad@ 
jacent to the bridge site was swampy hence it was ne- 
cessary to remove muck to a dépth of S' and refill 
with suitable dry material, The cost was $19,075.06. 
The road contractor also bullt the bridge over Union 
Branch on this job. ‘This structure was of Steel I 
beans encased in concrete. The length of the span 


Route 38 


is 30's the width of the roadway 50’, ‘The work was 
atarted on December 11, 1053 and completed on May 3, 
1934, ‘The cost of this bridge job was 710,245.02. 
The pavement and the bridge were accepted by the State 
on July 2, 1934. | 

Section 7» Mercer County Line to Allentow, 
a distance of 0.875 miles, was taken over from Mone 
mouth County for construction at Allentown, due to 
the fact that the two bridges at Doctor's creek re+ 
quired renewal, Sinee the bridges were only G75", 
apart, the channels were merged into one and a 30! 
Span encesed I beam bridge was eonetructed.s Its cost 
was $17,746624. The 20' concrete paving 20! wide 
cost $35,784.92. ‘The bridge and road pavement were 
accepted by the State on August 15, 1034. To pro~«- 
vide for future improverent, the pavement wae leld 
with its center line 20' to the right of the center 
line of the 100! right of ways | 

Section 2A. Pleasant Valley Avenue+« 
Churth Street, a distance of 0.475 miles, roadway 
heeutification. This section 1s along Lake Straw 
tridge and a branch of Pensauken Creck, adjacent to 
Moorestown, The plenting and seeding was done to 
beautify the ground between the highway and the credk 
on the northwest side of the road. Its cost was 
$2,941.44, The work wae accepted by the State July 
2, 1934, | | 

Section 1«B and Sections on Route <0 known 


Route 40 


Route 42 


as THA and B86A plus one on Route 42, Seotion T+A; 
these were all on the divided roadways. This neces« 
sitated the plenting of the center ialand strips of 
15' to 26" feet in width in addition to the sides. 
Pour traffic circles were included in thie work, The 
total cost of thie work was $14,392.556 

Section 7. Browning Road, Kinge Highway, 
a distance of 3.49 miles. This ile a dual highway 
which forme a portion of the Camden Lakehurst section 
of Route 40. The paving consiate of two GO! concrete 
pavements separated by « 26! grease island. ‘wo traf+ 
fic clroeles were constructed, one at Haddonfield Road, 
the other at Kings Highways ‘The pavement ia 9” deep 
and ie widened to 60f at the intersections. The work 
was sterted on September 17, 1932 and finished on Oc 
tober 1, 1933. ‘The completed cost to the State was 
$329,234.85. The seme contractor also built the 
bridges over Chendler's Run and Cooper River at a cost 
of $16,744.80. These were simply concreté slabs. 

Section 7B. Underpase of the Pe Re Re, @ 
length of 0.348 miles, was paved with concrete in the 
dual type. The roadways were two 52! wide by 9” thick 
built with a center island 261, ‘The work was started 
on June 16, 1934 and completed on September 21, 1934 
end aecepted by the State September 24, 1954, ‘The 
completed cost was $17,622.40. 

Sections S~A and 4A, Newton Creek and 
Big Timber Creek, a distance of 0,83 miles, waa paved 
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with concrete. ‘The paving of the ceuseways at New 
ton and Big Timber Creeks, ‘This contract provided 
for the completion of the Mack Horee Pike with a 
hard surface pavement. These causeways had been pre- 
viously overloaded to get stability. ‘The overload 


excavation was first side casted and later spread 


over State riparian and private lands. ‘The existing 
macadam pavement was used in building shoulders. 
The work was started on June 16, 1034 and completed 
on October $0, 1034. It was accepted ty the State 
on December 4, 1934. ‘The cost of the completed work 
was $60,623 55. . 

Section 10. Landis Avenue to Almond fioad 
Vineland, a distance of 0.419 miles, was paved with 
conerete 20' wide by 9" deep. The work was started 
on January $1, 1954 and completed on May 25, 1054. 
It was accepted by the State on June 12, 1054. The 
cost of the wrk was §23,677629. ‘The compjetion of 
this project forms the final link in a hard contine« 
uous surfaced pavement from Millville to vestville. 
The chief work conalated of the building of an 16" 
Storm sewer plus the 20' concrete paving laid to re- 
place the macadam pavement. 

Section G and Route 49, Section 15, Main 
and figgh Streets, Millville. ‘The work consisted of 
the removal of the ebandoned trolley tracks from the 
brick paved streets and replacing the brick pavement, 
using as many of the old bricks as possible plus as 


many new bricks as were required to complete the Jobs 
The ties were originally set in the concrete founda» 
tion of the brick pavement. The brick pavement be= 
tween the raile was only removed in certain sections 
where deemed necessary ani after the raile were remo~- 
ved, the paving bricks were laid so as to bring the 
surface to a uniform face, ‘The work was started on 
December 27, 1935 and was completed on April S$, 1954 
ami accepted by the State on April 10, 1054. ‘The 
final cost was $7,576.50. 

Route 49 Section 7A. Manumuskin Bridge Approaches 
having a length of 0.212 miles, wore paved with con- 
erete of varying widthe of from 20' to 50’ and 40! 
and a uniform depth of 9". ‘This work was started on 
December 4, 1935 and wes completed on Jenuary 31, 1904 
and accepted by the State on Pebruary 20, 1054, The 
final cost to the State was §11,966.72, This was the 
construction of the approaches to the Hanums}in River 
Bridge which portion was omitted from Seetion of Route 
15 in 1925 construction to provided for the building 
of a bridge in 103l.e 
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Route 1 Section 6. From Commmnipaw Avenue to 
Danforth Avenue, a distance of 1,435 miles, was paved 
in two etrips of 22' each on efther side of a safety 
isle. ‘The pavement proper was a 2" bituminous con- 
orete surface on an 6" bituminous penetration maca- 
dam base. A 5! and 6' shoulder wee constructed on each 
side of the bituminous pavement. A center isle 20! 
wide wes constructed at the same tine. This work 
forms the connecting link between the George tashing+ 
ton Bridge and the midtown and Holland Tunnels and at 
ite completion with the bridge over the Kill Van Kull 
to Staten Island. The preparation of the base for 
the pavement was very expensive due to the large a- 
mount of borrow due to the subsidence of the fill on 
the soft meadow base. An other expense was that of 
building the conerete structure for the protection 
of the 42" water main under the Lehigh Valley Railroad 
tracks, ‘The work was started on November 24, 10935, 
and was accepted as finished by the State on Decenber 
18, 1934. ‘The final adjusted statement was approved 
on March 5, 1935. The total adjusted cost was 
GS30, 4564416 

Route 2 Section 7. Thies project begins at 
the northerly end of the “Clover Leaf" grade separation 
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at the junction of Route 2 and Route 4 and extends 
northerly through the borough of Paramus and the vil~ 
lage of Ridgewood to a point a short distance south 
of Wearimus Round, ‘the section is located entirely 
on new right of way end with Sections GeA to OB, 
hich are now under contract, will form the final 
connecting link on the route. ‘The total length of 
this seotion is 5.205 miles, Its widths varied from 
40’ to 64' on the main highway and from 20' tos0! 
on the intersection streets. To prepare for future 
improvement 1t was graded to a width of @0' between 
future curd linea, 100' between topa of slopes in 
fille and 120' betwoemm toes of slopes in outs. The 
work was started on December 7, 1955 and was accep- 
ted by the State on December 16, 1934. It was paid 
for by the State in Jemuary 1035. The completed cost 
was $603,557.14. Your emll bridges were bullt by 
the road contractors The first over Apront Brook, @ 
gpan of 30' with a 90' roadway and a total length of 
40 'wecost $18,247.57. Another over Sprout Brook had 
a span of 16', a roadway of 90' and a total length 
of 20,5'=~cost $5,555.71. 4 third over Sprout Brook 
has a span of 16', a roadway of 90' anda total length 
of 26%=~eost $5,766.04, The fourgh over Saddle Hiver 
with a spon of 43', a roadway of 90' and a 6! sidewalk 
having a total length of 50'~-cost $11,256.59. 
Seotions Removal of bridge and other 
work on Paterson Plank Road in Hast Rutherford and 
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Secaucus, The new bridge was a deck of longitudinal 
girders and a swing draw span, The spans were as 
follows: six 45.25', nine 60.17', two 56,08' and one 
164',. ‘The width of the roadway was 30' plus two 5* 
sidewalks. The other consisted of twelve 15' spans 
and one 170! draw span. The work on both spens was 
finished on June 85, 1935, and the adjust cost was 
$56,112,400. 

Section 34. Drainage Improvements at Key- 
ports ‘the 56" cross drain at Battles’ Mille Road and 
284! of atorm drain leading to Chingarora Creek were 
inadequate. In each case the capacity of the runoff 
was doubled. The cost of this work was $0,564056. 
The work was accepted by the State on duly 40, 1955. 

Section 6. Underpass at Lake Hopatcong 
Road having a span of 40' and a roadway width of 24! 
plus one 6.5! sidewalk.e Its total length was 76'. 
This work was atarted on April 9, 1954 and finished 
on November 28, 1934. It was accepted by the State 
on denuary 14, 1965. The cost of the finished work 
was 022, 627sl4. 

Section 5. Bridge over Ramp at Morris 
Turnpike, ‘This is a longitudinal steel deck beam 
structure having a clear span of 54' and a roadway 
width of 100 consisting of two roadways of concrete 
each 42' wide divided by a central parking space of 
16', The overall length of the bridge deck is 59,67! 
and the work was started on January 10, 1935 and 


finished on May 23, 1935. ‘the cost of the fintehed 
vridge was 159,531.95. 

| Section 4A. Prom Route 5-H to Salem 
Street, a distance of 5.66 miles, is paved with con= 
crete to various widthe vis., 20', 20' on each side 
of divided roadway, @" deep. This is a dual highway 
on new alignment starting at the westerly end of Route 
10, Section 4, Salem Street, and running. The widths 
on the ramps is 25', at the road intersections this 
4s 20? and 60’, ‘The graded widths are as follows’ 
90! between tops of slopes in fills and 100! between 
toe of slopes in cute. ‘the paving of the shoulders 
was of an average thickness of 6" and was laid 2! 
wide on each side of center island and 10! wide on 
the outeides, the material was@lag,. This work was 
started on April 16, 1034 and was finished on May 20, 
1935. It was accepted by the State on June Ll, 1955. 
Ite total cost was $355,390.53. 

Section 6, Saccasunna to Lake Hopatcong 
Road, a distance of 3,093 miles, was paved with con« 
erete 22' wide on the mein stem and widened to 40!, 
64! end 100', the ramps were also peved tot he widths 
of 20', 22' and 24' ani a uniform depth of 9". This 
work was started on December 12, 1933 and finished on 
August 6, 1935. It was accepted by the State on Hoe 
vember 6, 1935. The completed cost of the pavement 
was $407,046.82. Five bridges were built on this job 
by the road contractor at a total cost of G22, OOZ +146 
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Making the total cost of the job $429,050.95, ‘This 
job, built over new right of way, with seperated 
readways, having a traffic circle at the Junction 
of Route #6 at Ledgewood and a grade separation at 
the Lake Hopateong Road involved the handling of 
heavy wet excavation under water to depth of 11' and 
large rosk outs. A large quantity of borrow exca- 
vation was required, over one-half of which was sup- 
plied to the job by means of hydraulic fill. ‘The com- 
pletion of this section together with the adjoining 
section south of Dever gives traffic a more direct 
route to Newark and relieves Route #6 through Dovers 

Seotions 4B and G-A, Highway beautifie 
cations This project begins at the intersection of 
ol4 Route #5-", with Route #10 and runs weaterly 
through the borough of Morris Plains and the town- 
ships of Parsippany*Troy Hills, Denville end Rendolph 
ending at the Selem Street interzection and resuming 
at the Morris Tumpike intersection im Succasunna 
from whence it extends through the townshipa of Ran-« 
dolph and Roxberry to the Lake Hopatcong Road, This 
work includes the planting of shade trees, flowering 
shrubs, vines, etese, in the center line islands on 
eurves only, in the areas between the ramps at grade 
separations and in the traffic circles. The cost of 
thie improvement was 95,477+86« 

Section 13<A, Smith Mille--Pompton Turn- 
pike, a distance of 4.682 miles, was paved with cone 


erete 40' to 80! wide by 9" deep with shoulders 5! 
and 10' wide by 9” to 6" deep. This project was 
graded under a previous contract last year, ali 
heavy grading being completed with the exception 

ef fills at two box culverts. The grading started 

in 1933, was stopped during the winter and resumed 
in April 1934 and the whole job was finished on 
December 4, 19364 It was accepted by the State on 
January 8, 19354 The completed cost was $546,631.55. 
A bridge was bullt over the Ne Ye Se & We He Re at 
Station Ge It was of steel through girdera and con« 
sisted of eight spans, of the following lengths vias, 
two 70', four 75', one 20' and one 37! longs The 
width of the roedway 1s of two 24' sections. ‘The 
deck was 513.37' long and extended across the Pequan~ 
nock River and Kileout Brook. ‘The cost of that over 
the branch of the Pequannock River was 07,164.56 

and that over Kileout Brook was 617,356.48. These 
wre paid for in one cheqe of {24,522.84 on January 
9, 1935. 

Section ll. Packanack Lake Road. ‘his 
work starts at a point 900 borth of the interses- 
tion of Routes #6 and #23 and follows the alignment 
of the Newark and Pompton Turnpike with a 40! pave~ 
ment and a &' shoulder on each side to Station 150, 
where a center island begins with a 30! pavement on 
the west gide and a 20' pavenent, with a 10? shoulder 
on the east to Station 135+50, where a 50! pavement 


on both sides sterte., This islend increases gredu- 
ally from 4* at the start to 15.5' at the bridge 
over the De Le & We Re Re Prom Station 150 on the 
east side, new right of way was acquired over which 
the north bound roadway is built to the new bridge 
over the Ds Le & We Re Re adjacent to the old struce- 
ture, The center island increased in width from 1348! 
north of the bridge to 16' et a point north of New 
Street, here the pavement is reduced to 20' on each 
aide of the center island and finished with 10! Im 
proved shoulders. From the clay pit pond at Station 
169, the north bound road 1s on new right of way and 
the southbound road follows the old turnpike to the 
traffic Cirele at Hew York Avenue. The road then 
continues along new right of way 120° wide to a point 
300" south of Packanack Lake Road to the end, ‘The 
length of this section is 2.745 miles. The work was 
eatarted on March 14, 1934 end was finished and ace 
cepted by the State on May 10, 1955, The final ad-+ 
justed cost was $806,127.67. Two bridges were built 
under this contract. The first over Singae Brook was 
a conorete olab of two epens of 16' each having a 
roadway 50’ wide plus two sidewalks each ¢' wide, 
The length of the bridge deck wae 40.35'. ‘The work 
was started on June 6, 1934 and was completed on Noe 
vember 13, 1934, ‘The other was a concrete slab 10! 
long and the roadway was of two sections each 50! 
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wide. This was completed on July 26, 1954. ‘These two 
vridges were included in the road contract and were 
paid for with the road on January 11, 1955. The total 
coat was $16,776.07. i 

Section 12<B, A bridge was bullt over the 
Erle Ry Re in Pompton Pleins. It was of longi tudinal 
steel deck beams and conaisted of three sections vise, 
one 40675', one 49,58" and one 58’ long. The roadway 
consisted of two 34' sections separated by a 6! island, 
The total length of the structure was 156' and the work 
was started on February 11, 1935 and was completed on 
July 19, 1035. It was accepted by the State on August 
G, 1935, Ite completed cost was 959,555.76, 

Section 126C, A bridge was built over the 
Pompton River at the county line between Passaic and 
Morris gounties, It 4s of longitudinal steel deck gir« 
dere and is composed of five spans as follows vine, 
one 32.17', one 381, one 37', one 53!’ and one 54! longs 
The width is of two 54! strips separated by a 6' is- 
land to this is added two sidewalke each 6' wide. Zhe 
total length of the structure is 312 t. The work was 
started on April 20, 1935 and 1t was completed on Sap~< 
tember 16, 1935 and accepted by the State on September 
18, 1955, Ite final completed cost was $150,025419. 

Section 126A, The road from Packanack Lake 
to Pompton River, a distance of 1,355 miles, was paved 


Route 24 


with conerete from a point just south of the Packae 
nack Leake Road to and around the circle one mile north. 
This pavement was of two strips of concrete @ach 20' 
wide laid on either side of a 16! grase iglend plue 3! 
stone shoulder on each side. ‘The job was finished by 
placing 10' stone shoulders on the outside on each side. 
The northern end was graded from the clrole to the 
Pompton River, the paving of the remainder to be done 
as part of the northern section beyond ite The work 
was started on October 5, 1934 and was completed and 
accepted by the State on August 28, 1955. The comple<- 
ted cost of the work was $116,925.83. A concrete slab 
bridge having a span of 10' was built by the road con+ 


‘tractor, ‘The width of the roadway 1s 60' composed of 


two 20' strips of concrete separated by a 2O' islands 
The completed cost was $5,994.68. 

Section Bl~A,. Bridge over De Ly & We Re Re 
at Port Colden, ‘This is a reinforced concrete overe 
pass over the Morris and Essex Division of the Ds» Le & 
We Re Re The length of the span is 53,5'; ite overall 
width te 1731, the width of the roadway is 40%, The 
work was started on July 19, 1954 and was completed on 
March 6, 1935. It was accepted by the State on May dy 
1935. ‘he cost of the completed work was [57,877,866 

Section 21. The approach to the bridge des~ 
eribed above, Ite length 1s 0.387 miles, It was 
paved with concrete 30? to 40! wide for 6790" and the 


remainder was 40' wide. ‘the width was increased by 
two sidewalks 6' wide on each side, After this con 
tract was awarded, the bridge design was changed to 
a rigid frame type which provided for regular pavement 
to be carried across it, thus increasing the yardage 
of pavement by 723 sqe ydse Thies section eliminated 
two right angle turns which have been the cause of a 
great many accidents, The work was started on March 
22, 1934, was stopped for four months because of the 
bridge work; then stopped by freezing weather and was 
not resumed until May 1, 1955. It was finally fini+~ 
shed on June 29, 1035 and was accepted by the State 
on August 15, 1036. ‘he finished cost of the job 
was $66,119.72. 

Route S24 Section Ss Union « Springfield, a distance 
of 26317 miles was paved with conerete 401, 44!, 46!, 
and 64* wide by ©” deep and finished with 3' shoulders. 
She work was started on June 3, 1935 and finished and 
accepted by the State on November 12, 1935. This pro- 
ject completes the paving of Morris Avenue from the 
westerly end of Section 1 to Route #24 at Springfield. 
The pavement consists of two 32' lines each side of a 
7* center islend to Stuyvesant Avenue and a 40! con 
crete pavement with 3' combination curb and gutter 
thru the business @ction of Union and a 3? improved 
shoulder for the remainder. The totel cost of the 
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improvement was $202,637.75. The Rahway River bridge 
on this section, was reconstructed by the extension 
of the deck of the existing arch bridge giving a 40! 
roadway plus two 6' sidewalks. This work started on 
June 23, 1935 and finished on October 10, 1955. The 
cost of this work was. $1,726.27 

Seotion ll. Adass Station Road to Deans, 
a distence of 2.962 miles, was paved with concrete 
20! wide by 10" deep. Sections 10 and 11 of this 
route are elther a portion of or follow very closely 
the old Queen Ann's Highway, later called King George's 
Reade The original road was laid out in 1756, with 
a width of 66" and was the main route from New Brunse 
wick to Bordentown. Owing to the heavy wet clay sub-« 


goll the grading was completed on the entire section 


before paving was started. This helped very much 

to dry out the sube-grade., ‘The pavement was laid on. 
the southerly side of the road and consisted of a 
20! sonerete strip plus a 10' stone shoulder on each 
side, The work was started on April 27, 1054 and 
wos completed on November 15, 1934 and was accepted 
by the State on November 27, 1034; paid for in 1055.6 
The completed cost of the pavement waa 9156,151645.« 
Two brifgages were included in this contract; one 
over Lawrence Brock, a concrete slab of 10* span with 
a 40' rosdway-~-its cost was $3,600.25. ‘The other 


over Oakey's Brook, also a concrete slab with a 16! 
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span, a roadway of 40' and an overall length of 
18667". Its cost was $4,548.50. 

Section 17h. Spring Street, Elizabeth, 
a Gistance of 0.205 miles, was paved with concrete 
on a divided roadway 73" to 601 wide and to a depth 
of 10" over a six spen bridge overpassing the C. Rs 
Ry and Magnolia Avenue. ‘The work was started on 


April 24, 1034, and finished and semi-finally accep- 


ted by the State on December 27, 1054. The work 
was finally accepted by the State as finished on 
June 16, 1035. ‘The cost was $91,254.51. The cause 
for the delay was the seeding of the slopese 

Section 12. Bridgeboro « Cinniminson Road, 
a length of 4 miles. This is a section of the 
heavily travelled route between New Brunewicir and 
Camden which was overtaxed for sometine. A dual 
roadway is built by using the existing 20' asphalt 
pavement and construction a new 20' 9" concrete roadq 
way along side. A 16! Bland with crossovers about 
300? apart is placed between the new and old pave+ 
mené. A 10' eravel ahoulder is placed on the cute 
aide of each roadway, The conorete paving was 
started on this section on October 2G, 1934 and was 
completed on June 24, 1935. All of the work was 
completed on August 6, 1955 and accepted by the State 
on August 20, 1935. The final cost was §211,516050. 
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The Sweeds Run Bridge on this section has a 15' span, 
a roadway of two 20' seétions separated by a 16! ‘tee 
land. The length of the oridge deck is 16%, Its cost 
wos $4,236.20, The other bridge was tuilt over Pome 
peston Creek. It is a concrete slab extension having 
a span of 22'» The roadway consists of two 20. con- 
crete sections separated by « 16' center leland. The 
finished cost was 66,507.60. This was paid for at 
the same time es the roads 
Section 136 From the Beverly « Rancocas 

Road to Bridgebore, a distance of 1,255 miles is ane 
other section of Route 25 widened into a dual roadway 
to promote safety. ‘The new traffic lane is built 20! 
wide end 20! away from the present pavement. The 
concrete is 9" deep, By the addition of cravel we 
have a 32’ traffic lane on each side of the 20° 
center island. The cost of this improvement was 
$69,642 88 

| Section ll» Sridges over Ce Re Re & Le Ve 
Re Re were built by the same contractor as they were 
less than 400' apart. Thet over the Ce Re Re of Ne Je 
at Three Bridges is of longitudinal steel deck girs 
ders composed of two 35.5' and one 40' span having 
@ rondway 40t wide and a bridge deck length of 120°, 
Its completed cost was 922,715.04, That over the 


Le Be Re Re was of the same cenoral structure. It 


consists of two 44? and a 70.5' spans. Its deok length 
was 172%, Ite finished cost was $38,360.92. Both 
vridges were started on August 15, 1034 and were fi- 
nishead on January 7, 1035 and accepted by the State 
on January 19, 1955+ 
Route 29 Section 123, Bridge over North Branch of 

the Raritan River is a reinforced conerete arch struc~ 
ture composed of one 64! and two 56' spans. The road 
woy io 40t wide plus two 5! eidewalkes The total 
length is 255', ‘This structure was started on May 
17, 1934 and was completed on May $1, 19355 Ite cost 
was 871, 586038s It wes accepted by the State on 
June 16, 1955+ 

Seotion 12«%. Prom Route 26 at Somerville 
ko the River Rosd, a distence of 5.177 miles, was 
paved with concrete 20' by 9" deep on the main Line 
and widened to 40t at the cirole and at the umer-~ 
pass. This pavement 16 laid on the south pide of the 
new right of way of 120'. The work was started on ) 
April 9, 1934 and was completed on Way 21, 1936. It 
was accepted by the State on July 9, 1055. Its cost 
was $203,258.91. This contract wes not finished 
during 1954 because of the non-completion of the un« 
derpass bridge at the Ce Re Re and the Reriten River 
Bridge, as theese were separate contracts carried on, 
by other's « 


‘Seetion ll-A, South Branch of the Raritan 

River, Centerville, not finished. 
Route 30 Section lO-A. Pennington Traffic Circle 

at the Washington's. Crossing Road, a length of 0.002 
miles, was peved with sonorete in varying widthe of 
from 25' to 40%, Tt was deemed advienble to construct 
a traffic oirele at the Washington Crossing Road so this 
portion of Route $0, Section 10 was elieinated from 
the main contract and a separate contract let. The 
work was started on September 24, 1934 and completed 
on Mey 13, 1935 and accepted by the State on June 4, 
1925. Its cost waa $45,031.55. 

Seotbion 10. Bridge over Delaware and Bound 
Brook Rallroac at Pennington consists of continuous 
Long’ tudine? wteel deck beans, The spans are one 

“94! and two S7ts The roadway constets of two sec~ 
tone each 24' wide separated by a 4" sonter ielond, 
The overall length of the bridge is 151,80". The 
work was started on August 28, 1954 and completed on 
Wey 15, 1955. ‘The cost was $47,576.594 It was ace 
cepted by the State on May 2ly 1935. 

Section GA, Bridge at Bampton ia 2 longe 
itudinal steel deck girder composed of two 35’ and 
one 92! spans acrose the Ce Re Re Of Ne Je tracks» 
fhe width of the roadway ie 40' plus two 6* sidewalka; 
the total length of deck 1s 165'» The work was 
atarted on October 30, 1934 and it was finished on 
May 29, 1955, ‘The total adjusted cost was 756,294.08. 
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Approaches to the overhead crossing of the Ce Rs Re of 
Ne Je could not be completed unti2 the bridge over the 
ratlroad was well advanced. This occurred in the 
spring of 1935, thus allowing the approach slabs to 
be completed in time to open the section to traffic 
on May SO, 1935. ‘This opening allowed the Hampton 
Byspass to be used, which use had been delayed for 
the completion of the crossing of the Ce ‘Re Re Since 
1931 when Route 80 wae completed through Hampton. 
The cost of this work was $16,605.19. It was accepted 
by the State on July 9, 1955. The length of the pro- 
jeot was 0.508 miles and that of the pavement previ~ 
ously leld moausred 0.087 miles, plus new concrete+= 
Os186 miles, plus aephalt blocke#0,055 miless Totel 
of 0,508 miles. | 
Section 10. Pennington By~pass, a distance 
of 2.764 miles. ‘This section waa designed to carry 
the traffic around instead of through the boro of Pen- 
ningtons ‘This work was sterted on April 9, 1034 but 
was not completed during the year because of the 
bridge being built over the Delaware and Bourl Brook 
Ratiread, under a separate contract being uncompleted. 
This bridge was completed on May 14, 1955 and accepted 
by thd State on May Zl, 1955. Work on the road was 
resumed May 29, 1955 end was completed on September 
S7, 1085 and accepted on December 7, 1935. ‘The 


Route 31 


Route 35 


length of thie section is 24764 miles, ‘his length 
was reduced by deducting the Pennington Traffic Cire 
glo, a length of 0.274 miles. ‘The pavement ts of 
conerete 20’ wide except 3210" of dual roadway, 24! 
wide separated by a 4' white concrete island at each 
side of and across the bridge over the rallroads 
The work wae paid for on December 17, 1035. A bridge 
over Baldwin's Creek having a span of 16', a roadway 
of 40) and a total length of deck of 19,67' was ine 
eluded in the road contract making the total cost 
172,024.39. ; 

Section 4A. Somerville By-pass , 6 aise 
tance of 1.70 miles, was started on February 10, 
1935 but was held up due to the necessity of chang- 
ing the line and grade of a 86” water main by the 
Somerville Water Company and the construmtion of an 
under«pass below the tmcks of the Cs Ne Ry Of Ne Je 

Sections $B & D. Shark River bridge Ap» 
proach and River anveue, Belmar, a distance of 1.4599 
miles, was paved with concrete 10' to 40! wide by 
@" deep, The work was started on January 16, 1955 
and was completed on October 12, 1955, accepted by 
the state on October 22, 1935. The total cost was 
$109,022.49, This contract covered the paving of 
the approaches to the two Shark River Dridges,. Also, 
River Avenue, Belmx was widened to provide 4 dual 
highway by using the existing concrete for pavement 


and laying @ new 28.75! concrete pavement on the 
Shark River side. A 16' isisnd separates these roade 
ways, ‘the river benk was wicened vy the use of 
37,000 cuble yards of borrow and excavations Curb 
was placed along the river side and used in the islanis 
to the extent of 11,340'. The slopes of the new fill 
3 @long Sherk River were protected by a revertmuent of 
gement bage filled with a 1545 mix of coments In 
some Locations these were placed in a double thick+ 
ness. Not included tn thie contract but included in 
the coat of the project was the cost of the adjuste 
monte made in the following utilities. 

Borough of Belmar (water & pewor) (2,295.21 

New Jersey Bell Telephone Cos LER 45 

Route 37 _ Section SeA. Cedar Lene to Park Avenue, 

a distance of 06632 miles. The purpose of this pro» 
ject wae to eliminate the dangerous eondition of the 
abandoned double trolley track area. This was done 
by the construction of a 10! to 12' center island 
with etendard 8" face white concrete curb. Openings 
in thte islend wore placed at intersecting atreets. 
This left a atrip on each eide of the ielend of less 
then 5* in width, which under this contract was 
paved in addition to the island openings with an 8" 
concrete base and a 2” asphalt tops ‘The work was 
started on May 25, 1925 and was completed on July 
26, 1985. It was accepted by the State on duguat 20, 


1955+ The cost of this improvement was $24,609035,5 
Route 42 Sections 7 & Ge Drainage. Tarnerville & 
Williemstown, These drainage improvements were very 
badly needed, At Turnerville the water discharged 
from the State Highway had been flowing down a semi« 
private road and had not only made this road impase 
sable by converting it into a ravine five or six 
feot deepy in places, but had also done considerable 
damage to an adjacent farm by depositing the washed 
out material to depthe varying from 2" to 2', ‘The 
new construction consisted of 2,200! of 16" storm 
drain pipe with <4 inlets and three manholes. ‘The 
outlet is at the Big ‘Mmber creek below the epill- 
way to the Neely Ponds At Willitemstow the damage 
consisted in rain water from the highway flooding 
the Sicklertown Road, west of the hichway and the 
Gdjacent property and also it flooded the farmland 
on the east side of the highway north of Piplar St., 
2,000" of 18" storm drain and 10 inlets wore required 
to relieve thia situations, ‘the work was started on 
May 22, 1955 and completed on July 10, 1935s It was 
accepted by the State after inspection on duly 30, 
1935. ‘The final cost to the State was $10,404.00. 
Route 44 Sections leA & 6s Paulsboro and West Depte 
ford Townships, a distance of 14179 miles, was paved 
with conerete 20' wide except through Paulsboro where 
it was widened to 50, ‘The widening of thia originally 
designed 20 pavement to a paved width of 50' invole 


Route 44 


Route 46 


ved many difficulties in curb and sidewalk adjuste 


“ments, these in turn caused adjustments in property 


iawns and entrances, Several long délays were ox~ 
perienced by reason of requests for these changes. 
The work was started on March 13, 1954 and was con 
pleted on October ll, 1034, The work was accepted 
by the State on November 27, 1034 but was not certi- 
fied for payment until February 21, 1035. The ad jus~ 
ted amount of this was 999,104s70« 

For the complete repair of the Dikes at Rac~ 
eoon and Oldman's creeks, consisting of the closing 
of breaches with earth embaniment, steel sheet piling, 
wood sheeting and timber piles, the filling of holes, 
porous spots and low spots in the dikes and plugging 
old sluices with carth embankments. ‘This work was 
started on August 9, 1934 and due to unavoidable de- 
lays, was not completed until July 12, 1065, It wae 
accepted by the State on Auguat 6, 10386q The adjusted 
cost was G16,506s650. 

Section @7. Underpases at Seashore Linea, is 
bullt of steel through girders of two spans, one 45—', 
the other of 47', he roadway is double and consists 
of two 32! roadways separated by a center parking space 
and flanked by two 6’ sidewalke. ‘The work was stare 
ted on September 25, 1034 and waa finished and accepted 
by the State on May 7, 1935. The finished cost of the 


Route 48 


work was $20,215+75~ 

Section 25. Drainage at visnaunbvil ite 
This project was designed to relieve a condition which 
caused an excess of water from the highway to be dow 
posited on valuable farm land between Hoah's Road and 
Doughty Road end an exceseive wash on the shoulders of 
the highway between Doughty end New Roadse The length 
of this section was 0.441 miles. Ite completed cost 
was 03,107+906 

Section 27+ Fileasantville Relocation, & 
Atstance Of 0.966 was paved with conerete in two 52! 
stripe separated by center islands varying in width 
from 6! to 16' wide. This project is located between 
sew Road and Mein Street in the city of Pleasantville. 
his 16 ®@ dunl highway with full width concrete pave~ 
mont, conaste curbs, storm water G@rainege and other 
tnoidental works, An underpass was conetructed. under 
the tracks of the Shore Past Line under a separate 
contracts A storm water sewer was constructed for the 
entire length of the job anc continued down the center 
of Verona Avenue to Lyons Court and thence to Tunis 
Resin, the outlet. The original work was completed. 
Wareh 27, 1955, anc opened to trafrfice tne final ede 
justed cost was €121,569401¢ 


Route S49 Section 4. Green Creek to Dias Creek Road 


end Sterm drain et South pennies A distance of 3.001 


miles was paved with concrete 20" wide by 9" deep, 

whe work was started on December 20, 1054 and was 
completed on July 20, 1935 and secepted by the State 

on mucust 15, 10854 Ite completed cost was $115,651s02s 


STATEMENT OF REVENUE AND APPROPRIATIONS 
Year ~ 1955 
R ov 
Unappropriated balance of previous yoars G Gl4é,172.54 
Motor Veh. fees, fines, etc. 


1985~$1.6,255,079 026 
bid " ss # et Ce 
1932+ 1,034.11 
* a " i OtCs 
1933~___10,067e4) 16,244,660.77 
Gasoline Taxes etc, 1935 $17 , 600484674 
_ 8 #1988 25,695022 17,724y177.96 
Bue Uxcise Tax 65,026.23 
Federal Ald 1,678 p752.000 
Miscellansous Revenue 307,178.30 


Appropriations of 1934 cancelled & Re-appro- 
4 priated 1955 


Total Revenue 943,151,088.00 


Depreciation & Interest charged operating 
non 1523509 
$41,208, 264.99 


(Appropriations: over) 


Appropriations 
State Treasurer, Debt Service $15, 208,236.40 
State Highway Department Mandatory 
Deductions: County Aid $6,735, 000.00 
Township Aid 2,310,000,00 
County Reimburses1,017,701,00 10,002,701625 
State Highway Dep't. for AGEN Eng 


Inapection, Construction & Maintenance =», 614,507.50 
Motor Vehicle Department | | 788,080.00 
wotor Fuel Tax Division | 122,180,00 
Board of Public Utility Commission : 2,000,000,00 
Board of Commerce & Navigation oe ‘ 
Total amount of appropriations (1935) $30,868, 505.16 
Unappropriated Balance __4330,669.83 
Total $41,208,264,90 
Notes 


Amount borrowed by the Governor for the Buergency Re- 
lief Department « « « «© «© « » « $5,5914423.85 
not ineluded above. This amount, if not returned to 
the fund, ia to be provided for from the revenues of 19566 


STATSYRNT OF TOTAL ASSETS & LIABILITIES 
As of December S1, 1936 


Aseote Doce Sh, 1954 Deo. Sl, 1086 
Cesh balance — »G13,043,175.47 G 9,720,075541 
"  * (Nat? Inde Recs 
Pund) 230,100.01 87 4162.89 
Gaseunt| use $,085,860.20  1,898,075.43 
Federal Aid 1, 800,752.54 
Hational Recovery Highway Fund 4,465,080.04  2,990,599.22 
WALL Tex 245,545, 62 
Due from Sinking Pund Surplus 
Act I 1,066,206.09 
1930 Bond Issue Authorised 6,000, 000400 6, 000,000.00 
Undistributed Material 191,016.92 199,961.02 
Plant & Equipment B40, 969 944 671,511,285 
amps. eon re be 208) stat 5,391,423 .05 


Amount due from Pederal covernmuent 121.5, 639250 
§30,315,715.59 $20,805,190610 


Liabilities 


Roads 

Bridges 

Bal. of Const. Program 

County Reimbursaé.s Re O« We 
bi Roads 

Bridges 

Purchase of Right of Way 

Detours 


Allotment to Counties for 
. Maintenance, otc. . 


. * .To Townships & Boros 
fer Construction 


cor tiaintenance 
Purchase of Plant 
Laboratory-lNew building 
Meintenance of Highways 
Approaches to Institutions 


t 


Interest & Sinking Pumds on 


1930 Bond 


State Ald Appropriation 
(Chaps 5905, Pe Le 1911) 


Surplus Interest in Plant 


Isauve. 


Allotment for Administration 


Engineering Inapection & 
Right of Wey 


Tnappropriated Balance 


Decs Sly 1034 Deos 31, 1935 
& 3, 529,981.80 $ 5,594,285.55 
622,441.67  1,731,942.31 
12,123,274.71  6,304,444.68 
1,650.00 
123,854.80 
4, 804615 
6,007,Ollell  5,921,156619 
2,549 269 
1,726,481.61  2,000,549.69 
237,057.69 258,'787408 
26,668.67 84,962.86 
96346674 4,619.94 
404,315.65 630,552.22 
76,377 «64 121, 936.29 
120,445.00 
12,789.03 12,780.03 
640, 960044 S71, 511025 
3049907 «06 550,054429 


§30,315,713.59 $28,205,190.10 


© 


Maintenance 


Sehedule of Mileages of 1 
ence as of December Si, 1 


fotal mileage of State Uighways under mains 
® * taken over for construction 
only 


Total Highway Syetom Deo. 1955 


Concrete 

Macadam 

Gravel 

Asphalt--Bituminous Conorete 
Bituminous Macedam 

Stone Block 

Brick, Herth Asphalt Block 
Total umier maintenance 


Maintenance cost by type of pavement 


Concrete 
Bituminous Concrete Stone Base 
Bituminous Concrete Conorete Base 
Stone Block 
Macadam 
Gravel 
Bituminous Macadam 
Brick 
Dirt, Cinders, Eto. 
Total 


eda under Maintene 


$ 1,861.70 


3 96.54 
o 15800024 


192666707 
37 ol 7S 
61,029 

2344200 
55.063 

7 «S12 
157044705 


$ 1,006,.864,46 
232,552.70 
123799677 

28, 664,06 
46,627.80 
705250496 
85,593.32 
2859423 
minaeienindee LAO, 
$ 1, 602,520.26 


Gs 


GC 


© © 
1936 


Route 2, Sections SA and 7A. Allendale Avenue and West 
Saddle River a distance of 5,470 miles was paved with 
concrete on a divided roadway of the following widths; vig, 
40-44 and 84 feet and to a uniform depth of 10 inches. The 
work begins at Allendale Avenue and extends to the West 
Saddle River Road. 
he work was started on January 12, 1935 end was 

compieted on June 2, 1936. The completed cost was $471,386.45. 
It was accepted by the State on June 16, 1956, 
Sections 8B end 9. From a point north of Ramapo Avenue to 
Allendale Avenue and the widening on Section 9. The length 
of thissection is 2,814 miles. It is paved with a double 
line of conerete separated by a central island, The divided 
portion consists of 2-20 foot stripssat road intersections 
this width is increased to 64 feet. The depth of the concrete 
is 10 inches. 

The work was started on January 10, 1935 and was 
completed on June 2, 1936 and accepted by the State on June 16, 
1936. Its cost was $354,568,08. Included in the above amount 
is the cost of a culvert built over a branch of Remsey Brook. 
The adjusted cost of which was #10,099.67. 

Laboratory Building at Fernwood, eating and ventila- 
ting work accepted February 7, 1936. Cost $14,754.00. 


7 tae 


© © = 


Routes 6 and 23, Section 14. Erie Railroad Grade Crossing 
Zlimination at Singees ‘The work on this job was started on 
Mey 26, 1935 and cus to the interference of the other work i 
was delayed. The Greenwood Leake Branch of the Erie Railroad 
which had two grade crossings within the limits of this con- 
tract, was elevated and these two bridges were constructed 
over the north and south legs of the circle. The work was 
finally completed on May 14, 1986, but owing to unsettled 
claims, the work was not accepted by the State until June 
23, 1936, The final adjusted cost was $102,011.26 

Section 7. Overpags Grand View Boulevard, The 
length of these spans were as follows: viz, 1#61] foet and 2 
10.53 fect. The overall width 1s 85 feet and the roadway 
consis te of 2 sections each 32 fect wide separated by a 6 
foot islend, end two sidewalks each & feet wide, ‘he supers 
structure consists of steel beams eneased in concrete, and 
a conerete deck slab the roadway part of which is waterproofed 
end paved with asphalt blocks 

The work was accepted by the State on August 11,1956. 
Its adfusted cost to the State was $54,844,356, | 
Rout 6, Section 7, Clifton to Hasbrouck Heights Road a dis« 
tence of 4.477 miles was paved with concrete to the widths 
of 40,50, and 64 fect. The ramps to that of 20, 25, 30, 55 
end 40 feet all to the uniform dept of 10 inches, A center 
island 16 feet wide divides it, This section begins at 
Routes 3 end 4 on the west bank of the Pascale River on the 


dividing line betwoen the eities of Paterson and Clifton «nd 
extends “easterly to the interseetiaon of Routes Mo. 2 and 6 in 
Hasbrouck Heights, The alignment 1s over new right of way for 
ite entire length. This project completes Route 6 from the 
George Washington Bridge westerly to the Passaic River, There 
remains only the portion between the Passaic River and Totowa 
Borough to complete Route Noe Se 

This work was started on January 16, 1936 but was 
not finished until 1986, The bridges, however, were finished 
accepted wd ordered paid for on December 16, 1936, The cost 
of the 7 bridges amounting to $193,565.16, was approved by 
the State on December 16, 1936. The wrk on the road was 
accepted by the State and the adjusted coset oked. It was 
$1,238,323.19, but the money was held up pending settlement 
of clalmee 
Route 6, Section 7» Bridge over Saddle River and Overpass at 
M@in Street, The bridge over the river is composed of 250 
foot spans having en overall width of 85.17 feet snd a roadway 
width composed of 8632 foot aections separated by a 16 foot 
island, The bridge was of longitudinal steel] beass and cone 
erete slabs. That over Main Strest has a single span of 
43,06 feet an overall width of 83,41 feet and a road width of 
70 fect separated by a 16 foot center island, The bridge being 
of the seme type as the saddle Hiver Bridge. Their completed 
cost was $99,683.59. ‘The work was accepted as finished on 


Octodver 50, 19366 
Section 7. Two more bridges were built on this 


section, over over Terrace Avenue having a span of 52,60 feet 


This was built of longitudinal steel beams and topped by a 


concrete slab the other over Route Number 2 South, having a 

clear span of 54 feet plus 2812.5 foot spans over the sidewalks 
on either side, The overall width of this was 6565 feet and a 
roadway width of 50 feet; this was also built of longitudinal 
steel beams and finished with concrete slabs» The work was 
started on March 10, 1936 and completed on November 8, 1036, 

It was accepted by the State on December 1, 1936. The completed 
cost was $96,781416, 

Route 8, Section 44. Delaware to Columbia and Route 6 near 
Wanunka Chunk 1627 miles, This contract is for a rock slope 
protection on the westerly side of the highway along the bank of 
the Delaware Rivers. The work was started on August 7, 1936 and com 
_ pleted on December 1, 1936, The final cost waa $101,412.20, The 
reason for the inerease of coet above the estimate is that for 
1000 feet the bank along the river consists of a very fine sandy 
loam covered in places, with a Light layer of shale, An exemina-. 
tion of this bank was made and in erder to prevent erosion in 
time of high water end te s6oure proper foundation for the rock, | 
cement baga filled with soncvate in the proportion measured by 
volume of 1 of coment to 6 parts of natural benk run sand and | 
gravel were laid closely with etageer jointe the entire surface | 
was then pounded flat in such a manner as te close the opentngs 
and make a uniform surface, The average thickness of this wall 


was 1.3 fect moasured at right angles to the slope. 


Route 10, Section 5. Selem Street, Suecasunna a length of 
6,274 miles was paved with concrete to a width of 40 feet, 
composed of 2,20 foot strips on either side of a center islend 
16 feet wides ‘The work was started on October 25, 1954. An 
extension was granted and the work was finally accepted on June 
16, 1986 . The cost of the finished work was $702,427e74s 
Route 21, Section 3, Lafayette Strect end Mulberry Strect in 
the City of Newark a distance of 0.446 miles was paved with 3 
4inohes of bituminous conerete on on 8 inch conerete base the 
whole was paved for the entire width of 76,90 and 100 feets 

The work was started on Mey 29, 1935 and was finally completed 
and accepted by the State on July 14, 1956. The sompleted cost — 
was $01,586,03. This pegdect lies within the City limits of 
Newark end perallela the Pennsylvania Realiroad., The work was 
completed withthe exception of thet portion lying within the | 
areas necessary for the construction of the New Central Raile 
road of New Jersey Bridges This contract was completed and 
finally accepted on July 14, 1936. . 

Route,21, Section 4A. Mulberry to Clay Strects a distance of 
0,837 miles was paved with 3 inches of bituminous concrete on an 
8 inch conerete base and the whole wdth of the roadway, viz, 
$0670 and 80 feet. The work was started on September 28, 1935 and 
was completed and accepted by the State on October 6, 1936. “he 
total cost to the State was $154,308.23. | 


Route 23, Seetion 120. Biack Oak Ridge Road & Jackson 
Avenue, a distance of 1,785 miles, was paved with concrete in 2 
atrips each 20 fest wide separated by an island 16 feet wide with 
a2 foot stone shoulder on the ineide and a 10 foot improved stone 
shoulder on elthar side, cutside; the concrete was 9 inches deep 
throughouts 

The work wae started on Pebruery 11, 1935 and was 
finally completed on May 18, 1936 end was accepted by the State on 
June 16, 1936. ‘The completed cost of the road was $195,451.50. 
fwo small bridges wore included in the contract. One over a 
vranch of Pompton River, a conerste slab with an 8 foot span and 
roadway width of 2052 foot strips of conerste separated by an 
island of 16 feet, The other over another branch of the Pompton 
River of the same structure but with a 12 foot spans ‘The cost 
of these 2 bridges was $10,439.60. ‘They were aecepted with the 
roads 
Route 23, Section 128, Jackson Avenue, Riverdale a distence of 
1,497 miles, was paved with concrete to a width of 20 feet on 
each side of a 20 foot center Leland and for a depth of 9 inches, this 
length included 50 feet of 18 inch bridge approach slabs. In this 
fob there are included 3 traffic circles. ‘Thies project 1s part of 
the reloe ation of the Newark & Pompton Turnpike (Route 23). For 
about one half of its length this highway runs over a new right 
of way. The remal nder consists of the reconstruction of the old 
pavement plus e widening on the east side, The work was started 
on February 4, 1935 and was completed on Noember 50, 1955. Due 
to the fact that slope protection work after the limiting date of 


October 15, 1935, $1825.40 was held back to guarantee the 
performance of any necessary resticping, fertilizing and 
seeding im the epring of 193¢, The work was finally finished 
on dune 5, 1936 end accepted by the State on June 16, 1936. 
Its wmmpleted cost was $227,205.72. i 
Route 23, Section 14 Passaic River to Route No, 6 
a @istanee of 1,191 miles, Relocation and traffte Cirele 
divided as follows: 
Route 23 Relocation 0,497 miles 
® present Location 04180 
6 fast & West Bound Road 0,207 ' 
« 6 Weat & West Bound Road 0,216 * 
Bast & West Bound Read Connection 0,089" 
| 1,202 * 
Thies section begins at the Passaic River on Route Noe 25 and 


“ 


extends northerly inclucing the relocation of a portion of 
Routes 6 & 23 with a traffic eirele at the intersection of 
the two routes,y 

The Greenwood Leake Branch of the mple Railroad 
woich formerly had two grade crossings within the limite of 
this contract, has been elevated and two bridges constructed 
over the northerly and southerly legs of the circles 

The conerete pavement on this contract was finished 
by August 1, 1956, with the exception of the 16 slabe within 
the Brie Railroad right of way on the Bast and West Bound roads, 
these were not laid, until dune 1936. The work was finally 
accepted by the State on June 25, 1036, 

The cost of the completed work was $110,016.84, 


Route 25, Seetion 27, Paving shoulders at Cranburg a length 
of 0,943 miles. ‘This work wes of 7 inch penetration macedam 
carried out to the full width of the roadway, Owing to the 
lateness of the season when the contract was let, no work was 
done until the spring of 1056, 

The need for a storm sewer in Cranbury became so 
evident that the Township Committee agreed to pay the sum of 
$500 toward the cost of the same and the total cost was raised 
from $15,214.50 to §19,722015~ 

The work was accepted by the State on July 17, 19566 
Its completed cost was $19,722.15. 

Sections 16A, 17B and 20A, Neck Lane te Bayway Circle Center 


Islend Consatruetion a distence of 1.775 milea, ‘The work te be done © 


consiste of removing the existing two islends that divide the 
pavement into 3 travelled ways, end the placing of a center 
island removing the pavement where the latter is lam ated, paving 
the areas where the side islands are removed and adjusting the 
pavement on each side of these islands so that the surface 
presente a smooth riding surface, The work was started on 
April 1, 1936 and was completed on September 9, 1956 and was 
accepted by the State on September 16, 1936. The completed 
cost was $61,042.47, ‘The depth of the pavement is 11 inches 
composed of 9 inches of concrete and finished with @ inches 


of bituminous concrete, 


poate 28, Section 2, Traffic Circle at Westfield, ea length 

of 0,066 miles, This project was unierteken to eliminate 

a@ dangerous condition due to cross treffic at the junetion 

of Route No, 28 and South Avenue, which is a county road that 
runs parallel with Route Noe 88 south of the Central Railroad 
of New Jersey and joins seme at Westfield, Two local strests 
are also comnected with the State Highway et this pointe The 
completion of thie contract was made with the exception of the — 
planting of the ahrubbery woich was deferred to the spring of -— 
1936, The work was finally comleted,accepted on June SO, 1956s 
Ite finished cost was $15,036,258, 

Route 28, Section 3, Elmora Avenue to the Rahway Valley Railroad, 
@ distance of 2,687 miles wes paved with conerete to f111 in 
thé existing pavement varying from 5 fect to 42 feet elso O47 

of a wile wae paved te a total depth of 11 inches by laying 

$ inches on an 8 inch conerete base, ‘The work was started on 
November 4, 1935 and was completed and acespted November 6, 1956. 
The final edjusted cost of the »pavementw as $220,355.00, There 
was a small bridge over a brook at Station 115405, The cost 

of it was $3,080.60. 
Routes 21, 25 & 29, Seetion 113, Newark Junction Widening, @ 
distence of 0.45 miles was paved to a maximum width of 15 feet 
and e d@th of 10 inches and the extension of the multiple 
pipe culvert at Peddie Ditch, The total cost of which was 
$33, 580656. 
Route 204, Section 1, Prom Kingwood Station to Frenchtown, @ 
distance of 3 miles. This is the first sectién that has been 


imroved on this scente route along the “elaware River between 


Lambertville and Prenechtown. ‘The pavement is of concrete 
20 fest wide by 9 inches deep, The work was started on 
January 14, 1986 and was completed on October 27, 1956. 
It was accepted by the State on October SO, 1956, Ita 
completed cost was $170,036.99. Four small span bridges 
wore built by the road contractor at a cost of $25,749.56. 
These were accepted with the roads 
Route 31, Section 4A. Somerville By+Pass a length of 1,83 
miles, This section of Route 31 is constructed to relieve 
traffic from the neceasity of passing through the strecte 
of Somerville. It leaves the present Route 31 at the bridge 
over the Raritan River at the southerly line of the borough of 
Somerville skirting the borough on the weet, terminating at the 
traffic circle, the intersection of Routes 86, 29 and Sle A 
short spur from Route 29 at the north®rly borough line of Somer 
ville, connects with the existing Route 31, to the north pere 
mitting north ands outh bound traffic from all points to by 
pass Somerville. | 

The part of this section from the Raritan River 
Bridge to Somerset Street, Raritan, is over a f111 from 8 to 
10 feet high which was placed uncer a separate contract in 1920, 

The completion of the pavement was held up due to the 
necossity ¢ chenging the line end grade of a 36 inch water main 
by the Somerville Water Company and the construction af an under- 
‘pass below the track of the Central Railroad of New Jerseys 


This streteh of about 300 feet was completed in June 1936 and 
accepted by the Stete on June 30, 1936. The important item in — 
thie contract was the construction ¢ an underpass below the 
tracks of the Railroad, outleting in the meadow land near the 
Reriten Rivers This umierpass te 6 by 5 feet by 1265 feet in 
length ond a depth of from 8 feet at the railroad to 22 feet 
at the outlet. The pavement ie of concrete 20 feet wide by 
9 inches deep on the right of way and widened to 40 and 50 fest 
at the intersections plus a dual pavement 20-30 feet wide for 
@ length of 0.40 milea, 

que work was started on February 18, 1935 but the delay 
was euused by construction of the underpasse the cost of the 
completed work was $176,590.27. 
Route 33, Section 38. Extension of Overpass and approach to the 
New Jersey Southern Railroad of New Jersey, a distance of 05274 
miles». The existing 40 foot conerete road is converted into a 
duel highway by the addition of a 32 foot concrete pavement on 
the nar th side, with a raised center teland 6 feet wide. The 
pavement ie of coneret 9 inches deep. The work was started on 
April 20, 1036 and wae finished and accepted by the State on 
October 14, 1936. The cost of the finished work was $50, 1754926 
A bridge was bullt overpassing the railroad. ‘The work on this 
was started on March $0, 1936, 9nd eampleted on September 24, 
1936 and was accepted on October 14, 1936, Phe completed cost 
was $20,792,425. 
Section 3C, Yurley's Corner, Shark Siver Station Road, a distance 
of 04999 miles was peved with conerste 20 feet wide on the main 


line and widened to 34 and 40 feet at the intersections 

and to a uniform depth of 9 inches, The work was started 

on January 22, 1936 and eoupleted end accepted by the State 

on September 29, 1936. The dempleted om t of the pavement 

was $139,505e11, A bridge was included in this contract to 
carry Route 34, southbound, over Route 55, westbound. This 
consists of a single span of longitudinal steel beams encased 

tn conerete and supporting conerete elabs eovered with watere 
proofing and asphalt block pavement. The width of the upper 
roadway is 24 fect between curbs, and the clear span is 30s5 feete 
Te substructure of the bridge consists. of two concrete abute 
monte with wingwealls, The width of the lower roadway le 24 
feet, The work on this structure was started on March 20, 

1936 and completed on September 24, 1956, ‘the completed cost 
was @14,827.20, This work was accepted by the State on 
September 29, LOGS. 

Route 34, Section 5, Bridge over Py R. Re East Allenwood.s 

This bridge over the Preeshold and Jamesburg Agricultural 
Railroad was started on Maren 6, 1936, and was cowpleted end 
accepted by the State on October 14, 1936. Its completed cost 
was $47,776.55. The work under this contract consists of the 
construction of a bridee carrying Route $4 over the right of way 
of the ratiroad in the Township of Wall, 79 overall length | 
ts 110,81 fect and the overall width is 69 feet, The sub- 

| structure consists of concrete abutments of the open type and 


two intermediate concrete column bentae 


‘ 


A conter island 6 feet wide, divides the roadway 
into two parts, each 84 feet wide.e A sidewalk 6 feet wide is 
provided on both sides of the bridges 
Route 34, Section 6-Brielle Cirele to Riverlea Beach a distance 
of 24321 Miles was paved with conerete 20 feet wide by 9 inches 
deep on the main portion and widened at the cirole and inter» 
sections to 44 Poot. ate 

The work was started on January 22, 1036 and was com- 
pleted on October 15, 1936, It was accepted by the State on 
Octoder 27, 1936. | 

The final adjusted cost to the State was $145,517.93. 
Section 5. Brielle Uircle to the New Bedford Road a distance of 
3035 miles was paved «ith concrete of the following widths, vigs 
20, 30, 40, 48 and 64 feet and a depth of 9 Inches. The work . ; 
was etarted on March 4, 1956 and finished and ascepted on November | 
10, 1956. Ite completed cost was $515,803,52. Two bridges were 
built on thia section, one over Atlentie Avenue ond a eattle 
DABS» The bridge over Atlantic Avenue conelsta of longitudinal 
beams encased in conerete and topped with reinforced concrete slabs. 
Its overall length is 65 feet and ite width is 69 feet. The cattle 
pass consists of a concrete box 6 feet wide by 7 feet highs 
Ita total length is 52 feet. The work on these two projects was 
started on March 235, 1936 and was completed on August 27, 1986. 
The completed coat of the two structures was finally flreured at 
$37,193 095 


Route 35, Sections BA & SA, Roadway beautification at Brielle. 
This work consisted of the planting of trees, shrubs and vines 
of various species within the limita of the right of way, in 
the center island and on eithor sides, 

The work started on October 28, 1935, but was not 
finished and accepted by the State until June 16, 1936. ‘The 
eost to the State was $23,757.01. 

Route 41, Section 2, Hadconfield-Herlin oad to Route 40 at 
Hliiebure, a distance of 1.704 miles was paved with concrete 
20 feet wide on the straightaway and 40 fectvide at the inter- 
adihioun. The uniferm depthof the pavement is 9 inches. 

fhe work was atarted on June 16, 1935 and wes finished 
on April 9, 1936 and wae accepted by the State on April 14, 1956. 
Tse completed cost was $80,674.22. A bridse was built on this 
section by the road contractor over the north branch of Cooper 
River. This bridge has an overall length of deck @& 34 feet and 
ang overall width of 55.17 feet and is finished with a roadway 
40 feot wide and sidewalk of 6 feet. It 1a a reinforced concrete 
giab supported on steal beams. 

This work was started on June 10, 1955 and was finished 
and accepted by the State on Januery 7, 1936~_ Its completed 
cost was $20,147s55. 

Route S40, Section 4, Route 40 to Butlers Place, a distance of 
52454 miles was paved with concrete to a width of 20 feet and a 
depth of 9 inches. ; 

This work was started on September 27, 1935 end was) 


completed on August 27, 1936. Tt was accepted by the State, on 
September 1, 1936. Its completed cost was $191,642058-. 


Route 44, Section A, vertical lift span composed of 1-2] foot, 
1<36 foot and 1-82 foot span. The width of the roadway is 40 
feet pica g=9 foot sidewalks. ‘The deck covering consists of 
a@ steel grid on Lift span end a conerete wearing surface on 
the others. ‘This work was started on May 17, 1935 and finished 
on October 16, 1936, The completed cost was $173,152.94, 
Route 47, Section 11, Sig Timber Creek Bridge and Approachese 
The bridge consists of 6 spans as follows: 1-31 foot, 1-47 foot, 
2-53 foot, 1-89 foot and i-45 foote It has an overall width of 
59 feet and a road with of 46 feet. The uridge consists of 3 
eoncrete eneased stecl bean spans om the nor th approach, 1 steel 
through girder span, over channel, not encased and 2 concrete 
encased steel beam spans on south anreanttne 

Channel spen destened ts permit installation of tower 
and machinery to convert sane to a vertical Lift operation when 
required. The work was atarted on August 10, 1834 and finished 
and accepted on august 20, 1935s 

it wes peid for on March, 1936. The cost was $155,754.44. 

Some extra drainare facilities were added te the 
original plans, also, the mphalit intersect ion at Route 47 and 
Broadway, wiich was originally planned to remain, was replaced 
with conerete pavement, to improve appearance and riding 
eondl tlonge 

The oar re the bridge were peved to a width of 
46 feet and finished with a curb on each side. The pavement is 
9 inches deep except at the bridge approaches where it is in- 
creased to 18 Inches. The job is finished with 6 foot sidewalks 


on each side, The completed cost of this was $34,735.61. 

: A traffic circle was constructed at Somers Point 
at the intersection of the Mays Landing-Ocean Clty road and 
the Pleasantville-Ocean City Road. Its longth is 6.155 miless 
It is millt of reinforced concrete 40 and 56 feet wide by 9 
inches deep, ‘The work was started on October 23, 1935 and 
completed and accepted on Pebruary 7, 1936. A portion of the 
seeding was not finished until April 14, 1956 when final pay- 
ment was ordered, this amount was $42,35985048« 
Route $49, Cohansey River Bridge, in the City of Bridgeton 
consists of two spans one of 59 feet, the other of 60.5 feet 
with an overall width of 58 feet and a finished roadway width 
of 40 fest. This is a steel and cone rete deck girder structure 
heaving one fixed span #d one movable span, 8 single leaf besculés 
The work was started on October 1, 1955, and was completed on 
June 23, 1936. Its cost was $165,105.62. 
Route 50, Section 125, Corbin City Cut Off, a Gistance of 0.786 
miles was improved slong @ new line, with concrete 20 fest wide 
by 9 inches deep. | | 

Tne work was started on September 24, 1935 and 

finished on April 23, 1956 and accepted by the State on April 
28, 1936. ‘The cost of the completed work was G37,457e46« 


Resume 

During the yeer 19356, the revenue of the State 
Highway Fund as anticipated by the Appropriation Act of the 
year, was adfusted as follows: 

The unappropriated balance forwarded from the 
year 1935 was $1,359,669.83. 

fhe revenue anticipated by the Motor Vehicle De= 
partment from Motor Vehicle fees was $16,000,000.00. ‘the 
actual revonue received was $17,517.56 an overrun of $1,217,137.56+ 

fhe revenne anticipated by the Lotor Vehicle Departe 
sent from Motor Vehicle fees was$16,300,000.00. ‘The actusl 
reenue received was $17,517.1357.56, en overrun of $1,217,137.56. 
; . fhe revenue estimated by Gas Tax Livision from Gas 
Tax was $18,000,000.00. ‘The actual revenue was $19,525,000.00s 
An.after provision had been made for payment of rebates of 
$1,864,587.09, an overrun of $1,525,000.00. 

The aticipated revenue from the Excise Tax was 
$65,000.00. The actusl reveme from this source was $64,781.72, 
an underrun of $218.42. 

The anticipated revenue from Pederal Aid was 
#117,167.00. The actual amount avaliable from the Federal 
Government was $1,676,718.00, an overrun of $559,551.00 

The anticipated revenue from receipts from miscellan- 
sous sources was $450,000.00. The actual revenYe was $635,046.12, 


an overrun of €185,046.12. 


There was also included a repayment of a part of the 
amount diverted in previous years from Emergency Relief in the 
arount of $4,530 ,0004.00 and appropriation of the previous year 
(1935) in. the sum of $300,000,00 were cancelled, result ing in a 
total actual revenue for the year of $45,686,915.735. 

The appropriations of the year totallig 942,120,016,55 
were increased by direction of the Governor and in accordance 
with Chapter 102 P. Le 1930, by the amount of §$2,000,000.00, 
trensferred to the Public Utility Commis sion for the construction 
of Grade Crossing Elimination, by special appropriation to the _ 
Delevare River Joint Toll Bridce Comets sion for emergency repairs 
to free bridges crossing the Delaware River of $46,500.00 
(Chapter 34 PF, Le. 1936), and by the increase in FPedéral Aid of 
€559,551,.00 made available for State Highway Construction in 
eccordance with the provisions of the Aopropriation Bill. 

Thess adjustments result in a total appropriation for 
the year of $44,726,060455, < divided as follows: 


Debt Service 13,249.938.90 
Emergency Relif 12,102 ,437,.00 
Gounty and Township Aid 9,045, 000,00 
State Highway Department 7,264, 29%s15 
Other Departments. 3,065 ,599~50 


& 44,726,069.55 
and leaves unaper opriated a balance of $960,846418 for con- 


sideration in the year 1937.4 


REPORT OF STATE HIGHWAY DEPARTMENT 


1936 
Revenuer 


Unappropriated balance of previms yoars $1,339,669,83 
(Restricted Punds) Hotor Vehicle 


fees, ete. 56,166.75  17,517,157.56 
fax on motor fusis, ote. 21,389,587,09 
Lees refund to users 1,864,587.09  19,525,000,00 
Bus excise tex 84,781472 
Federal Aid regular | 1,676,712.00 — 
Repayment by State fund of part of amount 
diverted for emergency relief 4, 530,000.00 
Miscellaneous revenue 835,046.12 
- 45,308,353.23 


Appropriations of 1935 cancelled and 


reappropriated 390 2000 200 
Total revenue 45, 608,358.23 
Depreciation and interest charged e/p/ a/c 78,562.50 


Total & 45,686,915.73 


Appropriations: 


State Treasurer-Debt Service $13,248,938.90 
@mergency Relief for 1935  %$5,391,423.85 
Additional sai “9 * 3,711,0135515 
om * * 1936 $,000,000,00 
3 Chapter 26, P. Le 1936 12,102, 437.00 
State Highway Department 
County Aid (“andatory} 6,735,000,.00 
Township “ ™ 2,310,000,.00 


State Highway Construction . 
and purchase of Richt of Way 2,819,294.15 


State Highway Maintenance 2,415,000,00 
Institutional roads & 


approaches 150,000.00 
State Highway Pimt & 
Equipment 95,000.00 


Lighting State Highway 
system and operatim of 
bridges 385 ,000 200 


Advinistration, Sngire ering 
& Inspection and cost of 


acquiring right of way 1,400,000,00 

€16,309,294.15 
Motor Vehicle Department 752,520.00 
Motor Puel Tax Division 145,379.50 
Board of Commerce & Navigation 90,000.00 
Cowsls sion on @limination of 
toll bridges 77 5500400 


Board of Public Utility Com- 
mi esion 2,000 ,000.00 
Total amount appropriated (1936) 


; 2 a = 
Unappropriated balance 950 ,846.18 
wa 5, OnbeLoelS 
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fre following is the comeitment for the balance of the 
1936, Route end Bridge Fundss 


Paterson Traffic Circle 0.3 miles Long 


Perth Amboy By-Pags 4,0 * 

Route 29 to Linden 4,50 * ° 
Belleville turnpike g,00 ° * 
Deans Southerly 2.70 * * 
fonnelle Avé.-Wallis Av@e «20 : wh 


Sliackwood, Mercer — «O05 
Shabeicunk Bridge widngs 
Oxford Southerly 

2 Bridges Suesex Co» 

Shark River Bridge,Machinery & Equipment 
Haddonfield~Rerlin Road ls mile 


Wiscellanoous Arrangements and 


Utility Rearrangement 10935 & 1956 
Landscape Project 1935 & 1936 


Reeerve for adjustments 


Balance of Bond Issue authorized wat not 
inciuded in above program to date 


Total 


$ 


62 ,060,00 


1,119,102.00 
; 00 


100,000,400 
619,216.00 
15,400 200 
80,000.00 
50,000,00 
15,000.00 
60 5000,00 
272 4000400 


63,777, 591,11 


1.,'710 1.46470 


$5,487 » 757481 
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